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PEEFACE. 

The first edition of this book caiae out just a year 
ago and was so well received that the first printing was 
sold before all the books came from the bindery. A 
second printing, with a few slight changes and correc- 
tions, was then put on the press and has been sold out 
some time ago. Hence the writer has been led to be- 
lieve that there is a large demand for information on 
the subject of concrete roads and pavements, and he 
has therefore derived considerable enjoyment from the 
preparation of the present complete revision of the 
book, in the hope that by this means he may be able 
to add a small part to the betterment of this rapidly 
developing branch of the concrete industry. 

The book has been expanded from thirteen chap- 
t^s in the original volume to twenty chapters in this 
revision, and from 227 pages to 338 pages. Entire 
new subjects have been introduced in this volume, such 
as Chapter XIX on the promotion of concrete road- 
ways. 

Then, too, some topics which were merely given 
a paragraph in the original edition are now expanded 
into chapters. In each ease it may be said, also, that 
the work has been brought completely down to date 
and that such advances in practice as have been devel- 
oped during the past year are included in this volume. 

The book is, in large part, frankly a compilation, 
and the effort has been to collect into convenient hand- 
book size everything of value which is so far known on 
the subject. 

E. S. Hansow. 

Chicago, August 1, 1914. 
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CHAPTEE I. 

CONCEETE AS A KOAD MATERIAL. 

it is assumed at the outset that the reader is a 
person sufficiently well informed to recognize the value 
of good roads and pavements, so that it will not be 
necessary here to take up any arguments in behalf of 
the subject as a whole. Such work is much needed, 
to be sure; but the one who takes up this book will 
already be a convert to this good roads movement, and 
will look to these pages, not for enthusiasm in the 
cause — ^which he already possesses — ^but for informa- 
tion and instruction regarding a type of roadway which 
has made rapid advancement within the past few years. 

Without further preliminaries, therefore, let us 
consider the essentials of a good roadway, so that we 
may see what the standards are by which a road must 
be measured. We shall then be in a position to apply 
the test to concrete roads and pavements and see how 
they measure up to the standard. 

The most scientific discussion of the qualities of 
a good roadway which the writer has seen is that of Mr. 
Geo. W. Tillson, consulting engineer to the President 
of the Borough of Brooklyn, City of New York. This 

CD 
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is given in the second edition of Mr. Tillson's volume 
entitled "Street Pavements and Paving Materials." 
Supposing the perfect pavement to have a value of 
100, Mr. Tillson assigns various percentages to the 
different qualities, the list being as follows : 

Cheapness ■'■* 

Durability , 21 

Ease of cleaning. 1^ 

Resistance to traffic 15 

Won-slipperiness * 

Ease of maintenance 10 

Eavorableness to travel 15 

Sanitariness 13 



100 

This table was prepared primarily with city pave- 
ments in mind, and would perhaps be subject to some 
variation for country roads. Nevertheless, the writer 
is inclined to believe that it is just and fair, though he 
would possibly feel like giving a somewhat higher 
value to the item of maintenance. 

The application of this table of values to concrete 
roadways will show them to have decided advantages 
on every count. 

Cheapness. This relates primarily to first cost, 
leaving out of consideration for the time being any 
thought whatever of the ultimate, long-time, or real 
cost. That is, can a given community pay the initial 
cost of concrete without unduly drawing upon its pres- 
ent resources or too heavily mortgaging the future ? 

In answering this question, city pavements and 
country roads will have to be considered separately, 
inasmuch as in practically all localities the custom has 
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been to accord the two an entirely different treatment, 
giving the city street a durable, well built pavement, 
while the country road has been content with almost 
any makeshift it could get. This is a condition which 
we believe will continue but a few years longer, ex- 
cept in very sparsely settled districts where the con- 
struction of permanent roads is out of the question; 
but so long as it remains it must be considered in any 
discussion of this kind. The automobile is accused of 
many things in connection with street and road prob- 
lems; but it can at least be credited with this, that it 
is serving to wipe out the line of demarcation between 
the city and the country, so that the builder of good 
roads cannot longer feel that his work is done when he 
has worked out to the city limits. The time is com- 
ing when roadways will be considered very largely as a 
unit, irrespective of municipal boundaries; but until 
that time they will have to be treated separately. 

Taking up first, then, the cost of city pavements, 
a few comparative figures will serve to show that con- 
crete is not high in first cost. We give cost data on 
these pavements in several different places in this vol- 
ume, but the large table of work done in 1913 will per- 
haps be sufficiently comprehensive for purposes of com- 
parison, and the figures are more recent than many 
others given. 

In this table, which was compiled by The Cement 
Era, there are given cost figures for 9Y cities; and 
while these figures were compiled from a number of 
different statements, representing, perhaps, widely 
divergent ideas as to what should be included in a cost 
statement, they are fairly representative, and it is of 
interest to note that they average a cost of $1.41 per 
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square yard. Figures compiled by Engineering and 
Contracting for 157 cities are practically the same, or 
$1.38 per square yard. While some of these, statements 
include grading, many of them do not, as this is highly 
variable, the cost depending on the nature of the soil 
and the contour of the ground. They probably in most 
cases do not include also the item of engineering super- 
vision and administrative expenses. Some of the work 
was probably done, too, when cement was very low in 
price, so that a cost of $1.50 per square yard is perhaps 
as close a total average figure as can be given. 

And yet, taking all these things into considera- 
tion, the man who has had experience either in buying 
or building city pavements will know that this is as- 
low a price as will buy any kind of a pavement accept- 
able to the general public. In fact, it is below the 
average price of any other material which any enter- 
prising city would think of using. 

It is interesting to compare the price of concrete 
pavement with the price of other classes of pavements 
as compiled by Engineering and Contracting in the same 
issue above referred to. In 283 cities reported as laying 
brick pavement, the average price was $1.9T ; for stone 
block in 66 cities, $3.00 ; for wood block in 72 cities, 
$4.21, and for asphalt in 107 cities, $1.89. These fig- 
ures are all for work laid in 1913. 

These figures are also exclusive of grading in a 
large number of cases and are also subject to an addi- 
tional charge for overhead expense, as in the case of 
concrete. 

The situation regarding the use of concrete for 
country roads is entirely different. The first cost is 
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naturally much higher than some of the forms of con- 
struction which have been considered good enough in 
the past. Concrete cannot hope to compete with ordi- 
nary dirt or gravel roads in first cost; but when its 
advantages of long life and low maintenance expense 
become fully established it will replace these, at least 
on most of the main highways of this country, and even 
on less important roads where the population ^nd wealth 
are suflBcient to make it possible. 

It is interesting to note, as this book is being re- 
vised, that state and county highway officials seem to 
be making very rapid progress in their experiments 
with concrete highways and are using concrete even 
more than it is being used in cities for pavements. 
They seem to have fallen in with the idea of concrete 
roads and have been willing to invest the money re- 
quired for them even more rapidly than was anticipated 
when the first edition of this book was prepared. The 
reason of this is probably that while cities have had 
various other kinds of hard pavements which they have 
been using, highways have heretofore been built largely 
either of dirt or macadam, and these have proven them- 
selves entirely unsiiited for present traffic. 

The eighth annual report of the Commissioner of 
Highways for the State of Maine, for the year 1912, 
contains a summary of the work done, in which is in- 
cluded six contracts on concrete roads totaling 21,128 
square yards and averaging $1.52 a square yard. This 
roadway all has bituminous top coating. This figure 
includes all expenses, such as grading, manholes, drains, 
engineering and superintendence. Even at this, it is 
scarcely a representative figure, as it includes 1,000 
square yards at South Portland, which ran up to a price 
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of $2.10 per square yard, owing to the fact that a large 
amount of rock base had to be put in. Leaving out this 
contract the five remaining contracts show a total of 
20,128 square yards put in complete at an average fig- 
ure of $1.40 per square yard. 

Durability. While concrete has not been used as 
a road-making material long enough to determine its 
life in this use from actual experience, very fair in- 
ferences may be drawn from the general behavior of 
concrete under wear, as well as from the behavior of 
such pavements as have been in use for a considerable 
length of time. In taking account of this latter item, 
however, due allowance must be made for the fact that 
the first concrete roads, like the first concrete build- 
ings, were not constructed in accordance with present- 
day practice, and were far from reaching the degree 
of perfection which is now attained. 

There are two elements to be considered in deter- 
mining the suitability of a material for a roadway — 
its wear under the elements and its resistance to traf- 
fic. That concrete can qualify under the first of these 
requires no argument. It has proven itself able to 
withstand any attack of atmospheric conditions, condi- 
tions of soil, fire, etc., at least as well as the best of 
natural stone, as is amply shown by the large num- 
ber of miscellaneous structures, under all kinds of 
conditions, which it has to its credit. 

While one may point for confirmation of his as- 
sertion of the durability of concrete roads to a large 
number of such roads which are standing up most 
successfully under traffic, perhaps one of the most con- 
clusive proofs of the value of concrete for this purpose 
is to be found in the comparative tests which have 
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been made at Detroit with a device known as a paving 
determinator. This device was designed and built by 
Mr. John C. McCabe, boiler inspector of Detroit, for 
the Department of Public Works, with the idea of sub- 
jecting sample pavements to wear as closely approxi- 
mating actual conditions as possible. Eight sections of 
as many different kinds of pavement were first tested 
by this machine, a concrete section built under the 
Wayne County specifications giving by far the best 
wear. Full details of the tests made by this machine 
are given in Chapter XVIII. 

As long as our roads Avere subjected entirely to 
ironbound traific the macadam roads served very well 
indeed. This type of road depends for its integrity 
upon the binding power of the stone dust of which the 
surface is composed. The horses' hoofs and the tires 
of the wheels produced just enough fine material to 
replace that which was blown away. 

With the advent of the motor vehicle, however, en- 
tirely different conditions arose. With such vehicles 
the power is applied entirely to the rear wheels and 
these rubber tired wheels in turn exert a tremendous 
shearing and tearing force on the surface of the road, 
displacing this surface and producing no fine material 
to replace it. 

Many binding materials have been tried with which 
it was hoped to hold the stones in the road more firmly 
in position, but either due to lack of strength or due 
to the fact that they disintegrate under climatic condi- 
tions and become weak, little success was attained in 
reducing this maintenance cost imtil the advent of the 
concrete highway. Eoad engineers throughout the 
country are turning to the concrete road as a solixtion 
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of this maintenance cost problem and the very small 
amount of money needed to keep such a pavement in 
repair justifies them in so doing. 

The attempt to limit the traffic to fit the road, 
rather than building the road to fit the traffic, is only a 
temporary expedient and cannot be adhered to for any 
great length of time. If vehicles can be safely and 
economically built for the transportation of large bads 
over the highways and time and money can be saved 
by their use the public will not long tolerate a prohibi- 
tion upon their use and the roads will have to be built 
to accommodate them. 

In order that a road may not disintegrate under the 
severest traffic a binding material must be used in its 
construction which will remain permanent in any tem- 
perature and which will not be affected by climatic 
conditions, a binding piaterial which will hold the stones 
so firmly in place that they cannot be dislodged by 
either light or heavy horse-drawn traffic, nor by the 
fastest moving automobile, nor by the immense motor 
truck. 

Portland cement is the only binder known which 
will answer these requirements. It is the only binder 
which not only does not weaken, but actually grows 
stronger with age. The concrete road offers to those 
engaged in transporting heavy loads an ideal pavement, 
a pavement which will not become soft in summer nor 
brittle in winter; a pavement which is not slippery in 
wet weather, nor dusty in dry; a pavement which is 
suitable for both horse-drawn and motor vehicles and 
which, owing to its slight croAvn and even surface, offers 
a maximum width of road available for traffic, as well 
as a minimum of tractive resistance. 
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In Scribner's Magazine for February, 1914, the 
leading article is devoted to the subject "The Motor 
and the Highway," and it is interesting to note what 
Mr. Rollin W. Hutchinson, Jr., says in this article : 

"In 1913 about 36,000 motor trucks were made in 
this country, or 6,000 more than the entire history of 
the industry had up to then recorded. This history 
indicates that the number of trucks going into service 
may be doubled each year iintil highway commerce 
becomes completely motorized." 

And further, in referring to the question of high- 
ways, he says : "No motor truck — even if it were prac- 
ticable to build it to carry a weight of twenty tons on 
each axle — could do the slightest damage to a highway 
of concrete. Such highways can be constructed at but 
little greater initial cost than the now common, super- 
ficial, highly expensive to maintain macadam roads." 

In some instances farming commimities when first 
approached upon the subject of concrete roads, object 
to what they regard as very high cost for construction ; 
but when they come to look at a road as an investment, 
which is the proper way to consider highway improve- 
ment, they find that a $12,000 a mile concrete road 
is far cheaper than a macadam road costing $6,000 per 
mile. This is due to the vast difference in maintenance 
costs. In some cases concrete roads in constant use 
for a period of four or five years have cost practically 
nothing for maintenance, whereas macadam roads in 
this day, if subject to automobile traffic, represent an 
annual outlay of from $600 to over $1,000 per mile 
per year for repairs. The record in five eastern states 
for 1912 was in excess of $800. ISTcav York alone spent 
over $1,000. TSTow assuming that a macadam road could 
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be built for $6,000 a mile and that annual maintenance 
would be only $300 per mile, this $300 would repre- 
sent 5 per cent interest on $6,000, which would really 
make the road investment $12,000 per mile, or about 
the cost of an indestructible concrete road. 

Where the preponderance of traffic is motor driven 
the concrete road represents the very maximum of econ- 
omy. Ordinary types will not stand the stress of motor- 
driven traffic. The rapidly revolving wheels disperse 
the rock dust or binding material of macadam roads 
and the stones are ripped out and cast aside, whereas 
the rubber tires have no effect upon roads built of con- 
crete. Even a torrential rain will wash the best type 
of macadam roads into ruts and gulleys, and while it 
may wash under or over a concrete road, it can never 
pass through it, and hence these roads are always in 
first-class condition. 

Comparing concrete and macadam pavements, Mr. 
Logan Waller Page, director of the Office of Public 
Roads, made the following statement before a meeting 
of the Association of American Portland Cement Manu- 
facturers in 1912 : 

"In the matter of sustaining normal loads the ca- 
pacity of concrete pavements as compared with the 
capacity of ordinary macadam or bituminous macadam 
surfaces must be superior. Numerical data or experi- 
mental evidence on this subject is as yet meager. It is 
not difficult, however, to draw certain definite conclu- 
sions when we consider the nature of the materials in- 
volved. It is well known that macadam roads have 
rutted imder heavy loads. For ruts to develop rapidly 
it is quite evident that some shearing of the macadam 
surface occurs. Of course, rutting also takes place, 
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because of wear and lateral displacement of stone. The 
capacity of concrete pavements to resist shear is rela- 
tively much greater, and we may perhaps note this as 
the first point of superiority of concrete over macadam 
pavements for sustaining normal loads. 

"It is common practice to assume, in designing 
concrete bridge floors, that normal pressures over an 
area are transmitted through the slab in lines of pres- 
sure whose boundary surface is conical, with elements 
at an angle of 45 degrees or more with the horizontal. 
It scarcely needs demonstration that the same assump- 
tion cannot hold for macadam slabs, i. e., normal 
pressure cannot be transmitted by a macadam slab over 
as large an area of the sub-grade, and this, it is rea- 
sonable to record, is a second advantage of concrete 
over macadam construction. 

"From the comparisons made above between Port- 
land cement concrete and plain macadam or bituminous 
macadam, it is evident that we may be practically 
assured that the Portland cement concrete road is far 
better able to meet the changing traffic conditions than 
either of the other materials. From our knowledge of 
the strength of Portland cement concrete, we can de- 
sign a road surface of this material to meet practically 
any traffic requirement." 

"One of the reasons why we gave up the building 
of macadam roads in Wayne county," says Edward N. 
Hines of Detroit, "was because of the inability of mac- 
adam to stand up under automobile traffic. At slow 
speed the macadam road is not greatly injured by auto- 
mobiles,, but at high speed the macadam is stripped of 
the binding material holding larger stone particles of 
the macadam road together. One advantage of the con- 
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Crete road over the macadam road is that concrete is not 
dusty. The dust which an automobile raises on a mac- 
adam road, besides being a menace to health, is good 
stone dust that is badly needed on the road and is not 
needed at all in the fields where it usually settles. No 
oil or special preparation is necessary to keep the dust 
down on the concrete road. The drier the weathfer the 
cleaner the road. The only dust that is to be found on 
a concrete road comes from mud that has been tracked 
on the concrete." 

The City Club of Milwaukee in June, 1914, made 
a careful investigation of concrete roads in Milwaukee 
county, from the standpoint of both durability and 
economy. This club is organized "for the betterment 
of civic life," and had no other purpose in this inves- 
tigation than to see that the people of the county get 
a system of serviceable roadways at a cost which is 
not too great. While some of the earlier work in the 
county was admittedly not as good as it should be, the 
club felt justified in commending the concrete road, 
especially in view, of its reasonable cost as compared 
with other materials. The report makes the following 
comparisons : 

"Among possible substitutes for concrete roads 
are asphalt, brick and macadam. Asphalt costs about 
65 cents more per square yard than concrete. Further- 
more, asphalt requires frequent kneading, such as is 
furnished by regular traffic, in order to preserve its 
texture and prevent crumbling. Some county roads 
are too little traveled to afford this kneading. Dirt is 
usually tracked onto the county pavements from cross 
roads and ditches. Traffic would knead this into the 



Concrete Roads and Pavements. 13 

asphalt on the traveled roads, and as a result asphalt 
roads would tend to go to pieces rapidly. 

"Brick pavements cost on the average of $1.25 
more per square yard than concrete. 

"The initial outlay for macadam is 50 cents per 
square yard less than the cost of concrete. Macadam, 
however, goes to pieces rapidly under heavy teaming 
or under automobile traffic. The former produces ruts 
and holes which require frequent repairing. The lat- 
ter sucks up the fine stone which binds the roads and 
whirls it away in a cloud of dust, leaving only the skele- 
ton of the pavement. Concrete is practically dustless. 
Since automobile traffic is constantly on the increase, 
concrete roads have a great advantage in this respect. 
They also exert less resistance to the vehicles passing 
over them. Concrete roads will enable regular auto 
truck service to be established through the country 
districts. 

"The average cost per square yard of these types 
of pavement, as estimated by the county highway com- 
missioner, are: Macadam, 85 cents; asphalt, $2; 
brick, $2.60; concrete (1914), $1.35, (1913), $1.55." 

Ease of Gleaning. The fact that Mr. Tillson as- 
signs to this item a value of 15 is conclusive proof 
that he has city pavements primarily in mind. Even 
under this high valuation, however, concrete pavements 
can qualify for a place equal to any. The fact that 
concrete is laid in large units is of itself perhaps a suf- 
ficient recommendation on this point. This gives broad 
expanses of reasonably smooth surface to be cleaned, 
free from frequent joints, and the irregularities in sur- 
face which always result from the use of small units — 
surfaces easily cleaned with brooms or mechanical 
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cleaners, or flushed with a hose. The only pavement 
to which it can be compared in this respect is , sheet 
asphalt; but this latter acquires so much unevenness 
of surface in the course of a few years, due to the un- 
equal bearing strength of the various parts of the sub- 
grade, that water does not readily flush it clean, and 
thorough cleaning with mechanical cleaners is almost 
out of the question. The concrete pavement, on the 
other hand, both by reason of the fact that it retains 
its true shape indefinitely, and because of the nature 
of its surface,, is admirably adapted to the economy of 
mechanical cleaning. 

Col. George E. Waring, Jr., when street cleaning 
commissioner of New York City, made the statement 
that he could save the city $500,000 a year in the cost 
of cleaning if all the streets were paved with asphalt. 
Concrete pavement was not known at that time; but 
with its advantage over asphalt, as above pointed out,- 
concrete could be expected to effect an even greater 
saving. 

Resistance to Traffic. By this is meant the amount 
of friction developed between the pavement and mov- 
ing vehicles, this factor governing the load which any 
given power can haul over a road. As the amount of 
this friction varies with different materials, it stands 
to reason that the most economical roadway, other 
things being equal, is the one in which this friction is 
least. 

Prof. Arthur H. Blanchard, of the Highway En- 
gineering Department of Columbia University, con- 
siders sheet asphalt as the perfect pavement in point 
of ease of traction, assigning it a value of 10 on this 
point in making up the characteristics of an ideal pave- 
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ment. To concrete he gives a value of 9, and to earth 
roads 2, other materials taking various intermediate 
values. He has given concrete a high place, to be sure, 
giving a better rating to only one other material; but 
we believe even this scarcely warranted. The elasticity 
and resiliency of asphalt do not make for ease of trac- 
tion, but rather the reverse; for an asphalt pavement, 
with its slightly yielding surface, is a nearer approach 
to a dirt road than an unyielding surface of concrete. 
Granting Prof. Blanchard to be correct, however, his 
rating could only apply to a perfect asphalt surface, 
true to line in every direction, which is something sel- 
dom to be found, and which the pavement rapidly de- 
parts from, even if conforming to it when first laid. 
On the other hand, as already pointed out, concrete 
holds its original shape, subject only to slight and 
usually uniform wear. 

Taking it in another way, it may be stated that to 
move a weight of one ton will require a tractive force 
of 100 pounds on a dirt road, 40 pounds on macadam, 
25 pounds on brick pavement and 20 pounds on con- 
crete ; in other words, that a horse on a concrete road- 
way can draw five times as much as on a dirt road and 
twice as much as on macadam. 

NonSlipperiness. This is a factor which is more 
under the control of the builder in concrete than in 
any other material, it being possible to make the sur- 
face of almost any desired texture. 

Ease of Maintenance. While we continue to fol- 
low Mr. Tillson's headings, this might perhaps better 
have been "Cost of Maintenance," although each term 
may by inference be made to include the other. It is 
the cost of maintenance, however, which goes into the 
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records of a municipality, and by which the success or 
failure of a pavement will very largely be judged as 
the years go by. On this point alone concrete is des- 
tined to win a vast number of friends as its low main- 
tenance cost becomes generally known. 

Consider for a moment this question : Wliat is the 
maintenance cost of a well-laid, basement floor or a 
properly constructed concrete sidewalk? True, some 
floors will require an occasional patch and some walks 
an occasional square replaced; but equalize these 
charges over the total life of the structure and it will 
be found that the annual charge is very small indeed. 
So it is with a concrete roadway — the first cost is prac- 
tically the only cost, requiring ridiculously small ap- 
propriations for maintenance, and allowing municipal- 
ities and road districts to spend most of their money 
on new construction. 

The oldest concrete pavement of which the writer 
has knowledge was built at Bellefontaine, Ohio, in 1893 
and 1894. This pavement contains 4,400 square yards 
and was built in two courses. On December 14, 1912, 
Mr. 0. A. Inskeep, city engineer, stated that the ap- 
proximate total cost for repairs had been $200. 

When laid the pavement was cut into squares, sim- 
ilar to those commonly seen in cement concrete side- 
walks, and the principal part of the wear has been 
along the longitudinal joints thus formed. The wheels 
of vehicles form grooves at these places which they have 
a tendency to follow. 

If the reported figures are accurate, the total re- 
paii; cost has been only 4.77 cents per square yard in 
18 years, or 0.265 cent per square yard per year. 

In their report for the year ending September 30, 



Concrete Roads and Pavements. 17 

1912, the highway commissioners of Wayne County, 
Mich., state: "The only surface repair required on 
our concrete roads has been the refilling of the con- 
traction joints with tar and sand on the roads first con- 
• structed, where the joints were not protected with armor 
plates. The cost of refilling these joints did not add 
to exceed $100 all told to our maintenance costs." 

The maintenance cost of an asphalt pavement runs 
from 5 to 35 cents per yard each year, depending on 
the quality of the first installation and the state of 
repair demanded by the city. In some thickly popu- 
lated districts the maintenance of a macadam pavement 
has been known to cost as much as the original con- 
struction, meaning a practical rebuilding each year. 

Figures collected by the Office of Public Koads 
relative to the cost of maintenance of plain macadam 
and bituminous macadam pavements under fairly heavy 
traffic conditions indicate that these pavements, when 
properly maintained, entail an annual absolute main- 
tenance charge of approximately $450 per mile per 
annum for plain macadam, and possibly from $800 
to $1,000 per mile per annum for bituminous macadam, 
for 15-foot surfaces. These figures have led Mr. Logan 
Waller Page, director of the Office of Public Koads, 
to believe that we must seek a more permanent form of 
pavements for country road surfaces. 

Favoraileness to Travel. By this is meant the 
ease and comfort of riding, as well as the reduction of 
wear and tear on vehicles to a minimum. The fact 
that concrete is placed in large and unyielding sections 
is perhaps a sufficient argument for it in this regard. 
There is not the frequent recurrence of joints found in 
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many other types of pavement, tending to wear the 
vehicle and reduce the comfort of passengers, even 
when such a pavement is at its best; while the dete- 
rioration of many small units, the rounding of the 
edges and the gradual settling in spots as traffic pro- 
gresses, produce an increasing unevenness and corre- 
sponding discomfort. A concrete pavement not only 
presents a broad expanse of unbroken surface, as has 
been spoken of before, but it has within itself sufficient 
strength to bridge over weak spots in the sub-grade. 

In October, 1911, Mayor Gayncr of New Yort 
appointed a special committee on pavements, to investi- 
gate and report to him on the condition of the pave- 
ments of that city. In making its report this commit- 
tee said : 

"No quality which a pavement can possess is more 
important than smoothness. Every irregularity in the 
surface is a source of weakness and of ultimate failure. 
As the wheels are drawn over the road, the wear which 
they cause is almost in proportion to the obstacles en- 
countered. If the pavement is rough, as our stone ones 
are, or if it be broken, the wheels pound, and the pave- 
ment is subjected to heavy blows which soon wear it 
away and otherwise destroy it. In almost all our stone 
pavements one can find places where the blocks have 
actually been crushed or split from this cause. If the 
pavement is of wood block, asphalt or any other com- 
position material, and the surface is wavy, the depres- 
sions will hold water and speedily lead to failure; in 
such pavements disintegration almost invariably com- 
mences in these places. In macadam roads, depres- 
sions of this sort are the chief cause of wear, and 
especially so since the introduction of the automobile. 
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The rapidly passing wheels throw out the standing 
water with great violence, carrying with it the binder 
or fine stuff between the stones, thus causing the pot 
holes which make their appearance so rapidly on such 
roads when subjected to heavy automobile traffic. 

"It should be remembered that since the advent 
of the automobile, smoothness for pavements is an even 
more important quality than it was formerly. The 
shock which a swiftly moving vehicle receives when it 
meets an obstruction, is more violent and destructive in 
its effects than if it were proceeding at a more moderate 
gait, and no matter how the force of the blow may be 
disguised from those riding in the car, by springs, pneu- 
matic tubes or otherwise, the destructive effect of the 
blow remains the same and is absorbed by some part 
of the mechanism, causing injury either to the tires 
or frame. 

"The loss sustained yearly by the citizens who 
use automobiles, by reason of the roughness of our 
pavements, must be very great in the aggregate." 

The increased use of rubber tires constitutes one 
of the leading reasons for the rapid rise of the concrete 
road. There are already many highways where 90 per 
cent or more of the traffic consists of rubber-tired cars, 
and while the rubber tire is exceedingly destructive to 
a waterbound macadam road, it has little or no abrasive 
effect on a hard, smooth surface of concrete. Wherever 
automobile traffic constitiites the great bulk of the 
travel, therefore, the concrete road will show greatest 
durability and will give the most general satisfaction. 

Sanitariness. On this last point it will readily 
be conceded that concrete has no equal as a road and 
pavement material. It contains in itself nothing which 
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can decompose or become objectionable ; it offers neither 
a porous surface nor numerous joints for the collection 
of street refuse, where it can decay and become a menace 
to public health. Any liquid refuse which might pene- 
trate the surface of a concrete pavement, which will 
be smaller in amount than on any other class of pave- 
ment with the possible exception of sheet asphalt, will, 
to a large extent, be neutralized and made harmless by 
the lime in the concrete. 

It has at times been freely intimated that the pres- 
ent popularity of the concrete road is due in large meas- 
ure to the energetic propaganda of some of the cement 
manufacturers. While this may be very true in one 
sense, it is not triie in the sense in which the detractors 
of the concrete road would have us believe ; that is, the 
popularity of the concrete road is not resting upon a 
forced and unnatural foundation built up solely on 
advertising. The cement manufacturers and their en- 
gineers understand perfectly that they cannot build up 
a permanent market for cement in this field unless 
the concrete road can be made a permanent success, 
and they have directed to its perfection all the technical 
skill which they have been able to command, until even 
those who in the beginning were either lukewarm or 
openly hostile in the matter have come to acknowledge 
that the concrete roadway will be at least one of the 
leading types, if not indeed the leading type, in future 
roadway construction. 



CHAPTEEi II. 

The Various Types of Concebte Roadways. 

Broadly speaking, there are, as is perhaps com- 
monly known, two general types of concrete pavements, 
designated by the terms Orie Course and Two Course. 
The former of these is made of one mixture of concrete 
throughout and placed in one operation, while the latter 
has a base of a lean mixture, with a wearing surface 
richer in cement and usually with a harder and more 
wear-resisting aggregate. 

While it may be said that the one-course roadway 
seems to be growing in favor, and should be employed 
wherever practicable, the determination of the type to 
be employed must be governed largely by local condi- 
tions. If, for instance, the aggregate most readily 
available is of a soft nature and readily crumbles under 
abrasion, a better and more economical pavement will 
be secured by using this in a base course, with a wear- 
ing surface in which granite or some other hard rock 
is used as an aggregate. This small amount of granite, 
will take the wear of traffic, while the bottom course, 
with a local aggregate, will have sufficient strength for 
a foundation. Some cities which are putting in large 
amounts of concrete paving, such as Mason City, Iowa, 
find it advantageous to follow this method. In other 
localities, where there are available deposits of hard 
gravel or other stone suitable for this work, which does 
not have a sufficient market value to make its use ex- 
travagant, a one-course roadway can be laid to good ad- 
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vantage. While this type requires perhaps more cement 
to the yard, the lahor cost is somewhat less. In locali- 
ties where cement is high in price, however, these items 
will have to be balanced against each other, though it 
will probably be found that any difference will be in 
favor of the one-course type in almost every case. This 
type also leaves no possibility for the separate of the 
wearing surface from the base, as may happen in a two- 
course pavement if sufficient care is not exercised in 
laying. 

The selection of a particular type to be used in 
any given locality is therefore a problem for both an 
engineer and an economist. It is, of course, necessary, 
from the standpoint of economy and public interest, 
that local material be used as far as possible. One of 
the great advantages of concrete roadways is the fact 
that local materials can be so utilized, thus not only 
patronizing home industries, but saving heavy freight 
charges on materials which otherwise would have to be 
shipped in from some distance. On no account, how- 
ever, must concrete be put upon streets which is com- 
posed of unsuitable materials, for in the end the very 
purposes would be defeated for which the materials were 
■ so used. This subject is treated further in the chapter 
on "Materials for Concrete Eoadwork." 

In addition to these two main types of concrete 
roadwork, there are various forms of reinforced con- 
crete pavements, patented concrete pavements, as well 
as the use of concrete in combination with other mate- 
rials, such as bitumen or asphalt, for wearing surfaces. 
All of these are treated in appropriate chapters farther 
along in this volume. 

In one or two cities the experiment has been tried 
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of building a concrete pavement in two courses, with a 
sand cushion of one or two inches between the courses ; 
in other words, the pavement is treated just the same 
as a brick pavement on concrete base, with a sand 
cushion under the brick. Pavements of this type are 
claimed to be giving good results. 

A concrete pavement differs from other pavements 
in cross-section in that it is usually given a flatter crown. 
Concrete pavements are not damaged by water, so that 
they could be made perfectly flat were it not for drain- 
ing off the surface water to keep it away from traffic. 
A perfectly flat roadbed would be preferable so far as 
traffic is concerned, as it would tend to equalize the wear 
on the pavement, distributing the trafiic on it more 
evenly. An approach to a flat surface is, therefore, 
to be desired. The crown of a concrete pavement need 
only be sufficient to drain it and prevent the forma- 
tion of thin sheets of water or ice on the surface. For 
this purpose a crown of from 1/10 to 1/50 of the width 
of the pavement is all that is necessary. 

While concrete city pavements are, of course, laid 
from curb to curb, the same as any other type of 
pavement, roadways are usually built with a slab of 
from 8 to 18 or 20 feet wide in the center of the road, 
and with shoulders of gravel at the sides. It would 
manifestly be impracticable to allow the concrete to 
run doAvn to a thin edge at the sides of the road, as 
these points would be broken off by the traffic. The plan 
is adopted, therefore, of finishing the roadway with 
gravel shoulders, as above referred to, allowing them 
to taper down from the edge of the paving to a thin 
edge about 4 feet away. 



OHAPTEK III. 

Pbepabation or the Sub-Geade. 

The one important requirement that must be con- 
tinually kept in mind in preparing the sub-grade for 
a concrete road or pavement is that it must be uni- 
formly compacted. It is perhaps not as necessary that 
it be compacted io a great density as it is that the 
density, whatever it is, shall be uniform throughout. 
In fact, there are road builders who contend that the 
sub-grade should not be compacted to a greater density 
than the normal density of the ground around it. Their 
theory is that the ground will tend eventually to re- 
turn to normal, and that a strain, tending to crack 
the concrete, will be the result. However this may 
be, road builders are agreed that the density must be 
uniform and that considerable effort and expense are 
worth while in order that this may be secured. It is 
sometimes argued that the strength of a concete slab 
will be sufficient to bridge over any soft spots in the 
sub-grade; but it is very easy to overestimate this 
strength of the slab, and it is so easy to bring the sub- 
grade to uniform density that this action of the slab 
should not be depended upon. 

Commercial traffic over streets and roadways is 
continually becoming heavier, and the tendency seems 
to be to carry still heavier loads as the highways are 
improved. It must be remembered, too, that the entire 
load of a vehicle rests tipon four points, represented by 
the points of contact between the wheels and the pave- 
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ment. With a load of several tons distributed over 
these four points only, the strain which is occasioned 
by the wheels coming over a soft spot in the sub-grade 
can be well undertood. 

The sub-grade may be either flat or curved to the 
crown of the finished road. In the first case this of 
course gives a concrete slab which is thicker in the 
middle than at the edges, while in the latter case the 
concrete slab has a uniform thickness throughout. In 
the first edition of this book the author stated that 
the latter method was perhaps more frequently fol- 
lowed than any other. At the time of this revision, 
one year later, there is a decided tendency among road 
builders to biiild concrete roads with a flat sub-grade, 
thus taking advantage of the additional strength in 
the middle of the slab just where it is needed. Engineer- 
ing authorities are practically agreed that this is the 
best form of construction, and it is probable that it 
will, before long, come into almost universal use. 

A plotting of the strain on a concrete pavement 
will show that a pavement on a flat sub-grade has an 
even greater proportion of strength than simply that 
given it by the added material. Without any dia- 
grammatic plotting of the strains, however, it can be 
seen readily that such a pavement is in a greater state 
of repose than a pavement on a crowned sub-gade. A 
flat sub-grade also facilitates the "crawling" of the 
pavement, due to expansion and contraction, and thus 
lessens the tendency to crack. 

For this latter reason, too, the sub-grade should be 
smooth and free from humps or depressions. Soft and 
spongy places must be removed and filled in with the 
same material as the body of the road. The sub-base 
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should be kept wet while being compacted, and also 
should be thoroughly wet when the concrete is depos- 
ited, in order that the water in the concrete may not run 
away. 

Particular care has to be taken where concrete is 
biiilt over an old road or pavement of any kind. A 
concrete road requires less crown than almost any other 
kind, so that if the old crown, of the road is left as it 
is, the concrete slab will very likely be thinner in the 
middle of the roadway than at the sides. This is 
readily recognized as a source of weakness, producing 
a tendency toward the opening up of longitudinal cracks 
down the center. 

In the cast of dirt roads, this is obviated at times 
by removing part of the material in the center of the 
road by means of a scraper or grader and placing it 
on the sides. This, too, ofPers an opportunity for weak- 
ness in the sub-base, because of the fact that the old 
part of the roadway in the center will be more densely 
compacted than the newer parts at the sides, and this 
also will give opportunity for longitudinal cracks. In 
a case of this kind it is better either to cut the road 
down in the middle to the crown of the finished con- 
crete, or preferably to a flat sub-grade, removing the 
surplus material; or else tear up the entire road and 
roll it again, thus insuring a uniform density through- 
out. 

In the case of an old macadamized road, or other 
kind of hard pavement, which is to be used as a sub- 
base for concrete pavement, and which would be diffi- 
cult and expensive to remove, the most economical prac- 
tice would probably be to use it as it is, covering it 
with a concrete slab of equal thickness throughout. 
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This "vvill give the concrete pavement the same crown 
as the old pavement, which will probably be greater 
than necessary, but which will result in a good road 
at minimum cost. 

The drainage of the roadbed of a concrete pave- 
ment is of vital importance. If the sub-grade is not 
well drained, there is danger that after the concrete is 
laid, the drying of the soil under the edges of the con- 
crete m^ay permit the pavement to settle and thus cause 
longitudinal cracks on the surface. Eurther, if the 
sub-grade is not well drained, there is a possibility that 
the frost may lift the edges of the concrete roadway 
and cavise longitudinal cracks. 

If the soil is sandy, there is a probability that 
the natural under-drainage is sufficient for the purpose. 
Where imderground water is likely to be present, it is 
necessary also to lay a line of ordinary farm tile on 
one or both sides of the pavement. The tile should be 
at least 4 or 5 inches in diameter, and should be laid 
2% to 3 feet, below the surface. The tile drain should 
have sufficient fall to free itself promptly and fully. 
It is better to lay the tile outside of the edge of the 
concrete slab than under it. Some engineers put a 
layer of coarse gravel or broken stone immediately 
above the tile to facilitate the entrance of the water 
into the tile ; but such precautions are unnecessary ex- 
cept to aid the entrance of the water directly into the 
tilo. Ground water always enters the tile from below. 

If the soil is only moderately retentive, it is rec- 
ommended that a shallow longitudinal ditch be con- 
structed just outside of the edge of the concrete slab. 
The ditch should extend about 8 or 10 inches below 
the surface of the roadbed, that is, below the bottom 
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of the concrete slab, and should be filled .with coarse 
gravel or broken stone. From this longitudinal ditch 
short transverse ditches should be dug across the shoul- 
der to the ditch at the side of the roadway. These 
tranverse trenches should have a grade suificient to per- 
mit them to carry the water promptly and fully to 
the side ditch. In particularly retentive soil these 
transverse trenches should not be placed more than 50 
feet apart. On level stretches these transverse ditches 
should be practically at right angles to the direction 
of the road ; but if the road is on a grade, these trenches 
should make an acute angle with the roadway, the 
amount of this angle depending upon the grade of the 
road. The sloping of these lateral trenches downhill 
makes it unnecessary to have the ditches at the sides 
of the roadway as deep as would otherwise be required. 
These lateral ditches should be filled level full with 
broken stone or coarse gravel to a point at least a little 
beyond the outer edges, of the shoulders and preferably 
nearly to the bank of the ditch at the side of the road- 
way. 

A careful checking of the elevation of the founda- 
tion at frequent intervals of, say, 2 or 3 feet, by the use 
of a straightedge or string, resting on or stretched 
from the top of the side forms, and a rule, is important 
in order to insure the proper thickness of the finished 
concrete. This may seem like an unnecessary require- 
ment; but variations of less than 2 inches cannot 
usually be detected by the eye, and failure to check the 
foundation as outlined may result in decreasing the 
thickness of the pavement at the center 25 per cent or 
more, where full strength is absolutely essential. 



CHAPTEK IV. 

A Disctrssioiir of Mateeials. 

The materials for concrete road work which are 
primarily to be taken into consideration are water, 
cement, fine aggregate and coarse aggregate. 

The first two need enter but very slightly into 
this discussion. The water should of course be rea- 
sonably clean, free from oil, alkali, acid or organic 
matter; that is, it should contain nothing which will 
interfere with the setting of the cement, or tend to 
weaken the concrete. Regarding the water, it must 
also be suggested that provision must be made for se- 
curing a sufiicieht supply. The mistake is often made 
of starting concrete road work without any adequate 
provision for water supply. In addition to the water 
which enters into the mixing of the concrete, it must 
be remembered that water is required for wetting down 
the sub-grade, as well as for sprinkling the concrete for 
several days after the road is completed. 

Regarding the cement, it is sufficient to say that 
it should pass the standard specifications adopted by 
the American society for testing materials. 

It is to the coarse and fine aggregate that the 
greater part of the attention of engineers and road 
builders must be directed. Unless these materials are 
right, well chosen, properly proportioned and clean, the 
resulting roadway is dtK)med, if not to absolute failure, 
at least to but a partial success, and it will have en- 
tailed upon it an annual maintenance charge which will 
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much more than overbalance any additional first cost 
for a more careful selection and preparation of mate- 
rials in the first place. 

It would ^eem as though it should not be neces- 
sary to lay so much emphasis on this matter of cor- 
rectly selecting and preparing the aggregates for con- 
crete road; but observations made by the writer and 
by a large number of others who are interested in the 
development of the very best type of concrete roads 
seem to make this necessary. In a large number of 
cases have builders started out to build concrete roads 
by using bank-run material, believing that the concrete 
was being laid in a suiFiciently large mass to give it 
strength, even though the aggregate might contain ele- 
ments of weakness, either in its composition or in its 
gradation of sizes. Some of these men have been will- 
ing to confess subsequently that they were mistaken 
and have constructed later work with washed and 
screened materials. This was done of course at a 
slightly increased cost ; but they could see very plainly 
that the increase was justified, in view of the fact that 
maintenance or reconstruction charges on the earlier 
work had already commenced. 

The writer feels inclined, therefore, to urge all 
builders of concrete roads and pavements to profit by 
the experience of these men, and not to undertake such 
construction without a careful examination of their 
material and without reasonable certainty that they are 
correct. 

Kegarding the fine aggregate, it seems paradoxical 
to say that it should not be too fine. It is well known 
that an excess of fine material decreases the strength 
of concrete, but it is especially deleterious in concrete 
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roadways, because of the fact that this fine material 
very largely rises to the surface and does not resist 
successfully the abrasive action of traffic. A fine aggre- 
gate, therefore, must be always tested for its fineness, 
and must be properly graded from fine to coarse, not 
more than 5 per cent of it passing a sieve having 100 
meshes to the lineal inch. From this size it will run up 
to '^ inch. It is not sufiicient, however, to specify sim- 
ply the extreme sizes of the fine aggregate, as will be 
noted from the standard specifications of the American 
Concrete Institu.te. These specify that not more than 
20 per cent shall pass a sieve having 50 meshes per 
lineal inch, and in some specifications a still more care- 
ful gradation is insisted upon. This specification holds 
good for both one and two-course work ; it is also speci- 
fied that fine aggregate containing more than 3 per 
cent of clay or loam shall be washed before using, and 
that briquettes made one part Portland cement and 
three parts fine aggregate, by weight, shall show a 
tensile strength at least equal to the strength of mortar 
made with the same proportion of standard Ottawa 
sand. 

No matter what the gradation of particles or the 
tensile strength, however, the fact must be continually 
kept in mind in the selection of all materials for con- 
crete roadways that they must be suited to withstand 
the abrasion of traffic, or they should not be allowed to 
enter into such work. 

For the fine aggregate, therefore, there should 
preferably be used a good bank sand, with coarse grains 
predominating, or the screenings from clean, hard, 
crushed rock or gravel. The screenings from ordinary 
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limestone cannot be considered in any sense a satisfac- 
tory fine aggregate, especially for a wearing course. 

A coarse aggregate of hard quality is necessary to 
resist the wear and abrasion of hoofs and wheels. Fail- 
ures of concrete roadsl have been caused simply by the 
softness of the coarse aggregate. In one instance, for 
example, shells were used for the aggregate, and the 
road went to pieces as soon as it was subjected to wear. 
All stone like shale, slate, shells and soft limestone must 
be rejected, while granite, trap and conglomerates are 
especially suitable material. In some localities a hard 
limestone is obtainable, such as that occurring along 
the Hudson river, which is sold in 'New York as trap 
rock. This cannot be cut with a knife and has a spe- 
cific gravity of over 2.7. Gravel does not bond quite 
so strongly with cement as does broken stone. How- 
ever, when properly screened and free from dirt and 
remixed with sand in the proper proportions, a good 
concrete can be made from it, even for a one-course 
roadway. 

The size of the coarse aggregate should be such as 
to pass a 1%-inch opening and be retained on a screen 
having l/4-inch openings. It should not contain any 
large proportion of flat or elongated particles. 

If two grades of aggregate are used for the wear- 
ing course of a two-course pavement, the coarse aggre- 
gate will be from i/4 inch up to 1^ inches in size. 

In both fine and coarse aggregates care must be 
taken that no lumps of frost or frozen material are used. 

Experiments with Puzzolan Mixtures. In 1912 
and 1913 some experiments were carried on under the 
direction of Mr. E. H. McAlister, dean of the School 
of Engineering, University of Oregon, to determine the 
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value of puzzolan mixtures with cement as a possible 
economic 'expedient in the construction of concrete 
roads. 

It has been known to scientific experimenters for 
some time that if certain volcanic materials be reground 
v(dth Portland cement, the resulting blend can be used 
to make concrete which in point of strength is equal 
or superior to concrete made in the usual manner. A 
material saving is effected in cost, especially where 
cement is high in price. 

From the known chemical composition of certain 
volcanic materials abundant in Oregon Mr. McAlister 
inferred that possibly some of them might have good 
results when blended with cement, and accordingly un- 
dertook a series of tests at the civil engineering labora- 
tory of the University of Oregon. 

From these tests it has been found that blends 
composed of equal parts by weight of cement and puzzo- 
lanic material have somewhat less strength in compres- 
sion than the original cement, but that blends composed 
of 2 parts cement to 1 part puzzolanic material by 
weight have far greater compressive strength than the 
original cement. However, it must be noted that all 
the puzzolanic materials experimented with are lighter 
than the cement, so that equal parts by weight give an 
excess of puzzolanic material by volume, and the results 
obtained indicate that 53 per cent by weight of cement 
to 47 per cent "Eugene puzzolan" will give compres- 
sive strength equal to that of the original cement in 
either 1 :3 or 1 ;5 mortars ; while equal parts by volume 
of cement and diatomaceous earth will surpass the orig- 
inal cement. 



OHAPTEK V. 

Economic Methods ok Handling Materials.* 

The materials to be handled in the construction 
of a concrete road are: 

(1) Water, 

(2) Cement, 

(3) Sand, and 

(4) Gravel or Stone. 

Water. The first mentioned material, water, is 
quite apt to be given scant consideration by the road 
builder whose experience has been limited to work 
within cities or villages. Likewise the engineer or con- 
tractor who has never before attempted road construc- 
tion is prone to underestimate the cost of securing and 
delivering water, whether for concrete or macadam 
roads in country districts. In arid regions a mistake 
of this sort may readily result in serious financial loss. 

Water, it should be remembered, is used for at 
least three purposes in building concrete roads: (1) to 
wet the subgrade; (2) to mix the concrete; and (3) to 
keep the concrete moist for several days after it is laid. 
On a sandy subgrade that must be wet and rolled be- 
fore laying the concrete, as much as 100 gallons of 
water per cubic yard of concrete may be used merely 
to wet the subgrade. Then an additional 50 gallons 

♦This chapter Is taken almost entire from the report of 
Committee Wumber 10, presented at the National Conference on 
Concrete Boad Building, held in Chicago, February 12, 13 and 14, 
1914. The report was presented by Mr. Halbert P. Gillette, 
chairman of the committee, the other members being Mr. Donald 
D. Price and Mr. Percy H. Wilson. 
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or more per cubic yard mil be required to mix the 
concrete wet enough to flow readily. Finally as much 
as 80 gallons per cubic yard of concrete will be needed 
to keep the concrete wet for a week after it is laid, if 
the air is very dry and if there is much wind. A total 
of 230 gallons of water, weighing 1,900 pounds, has 
been required for each cubic yard of concrete, in one 
case which is on record. More than that would have 
been used had the concrete not been kept covered with a 
layer of earth an inch or more thick. The earth, of 
course, retarded the evaporation of the water. The 
water in this case was hauled in tank wagons, so there 
was no guessing as to the total amount used. 

A, ton of water per cubic yard of concrete may 
probably be regarded as the maximum that need ever 
be required. A quarter of a ton of water per cubic 
yard is probably the minimum, if there is to be any 
sprinkling of the subgrade and of the concrete. A 
2-mile haul at 25 cents per ton-mile results in a cost 
of 50 cents per cubic yard of concrete for hauling the 
water where the maximum amount is needed. This is 
astonishing indeed to the contractor who has been ac- 
customed to mix and place concrete for 50 cents a cubic 
yard under certain conditions. 

When large quantities of water are to be moved 
considerable distances, pipe lines should usually be laid 
along the road and the water should be pumped. Quite 
a common mistake, when this is done, is to use pipe 
of such small diameter that the friction head makes 
it impossible to deliver the quantity of water needed. 
Thus a 1-inch pipe is often laid where a 2-inch pipe 
is needed. 
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Cement. In the handling of cement there are two 
very common economic errors in evidence: (1) failure 
to provide a large stock of cement; and (2) an attempt 
to locate the cement nearer the concrete mixer than 
is necessary. The concrete road builder is so often 
forced to wait for the delivery of cement by rail that 
he eventually learns that it pays to tie up more capi- 
tal in a stock of cement than to foot the bills incident 
to delays in securing it by rail. Although cement deal- 
ers are usually prompt in making shipments, the rail- 
ways are not always to be relied upon. For this reason, 
cement should be accumulated in stock-houses or stock- 
tents. Tents, with wooden floors made in sections, can 
be placed at short intervals along the road. From them 
the cement can be delivered in small gasoline motor 
cars of the kind that cost about $500 each. Such a 
car will carry 10 or 12 bags of cement and can be 
run into the tent to be loaded by the driver of the car. 
The car will travel from 15 to 20 miles an hour loaded 
and 18 to 25 miles an hour empty, at' a total cost of 
about 4 cents per car-mile one way or 8 cents per car- 
mile of effective hauling work. The resulting cost of 
hauling cement short distances can not be equaled in 
any other way. 

Sand. After the subgrade has been sprinkled and 
compacted by rolling, it is customary to dump sand 
and gravel on it in piles. Then these materials are 
loaded into barrows and wheeled to the concrete mixer, 
which travels along the subgrade, leaving the layer of 
green concrete behind. This seems to be at present 
the most common way of placing concrete. But it is 
not the only way, and there are some contractors who 
maintain that it is not the cheapest way. Another 
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method is to place both the mixer and the stock piles 
on one side of the road. The materials are then usually 
shoveled directly into the mixer, or into a bucket or 
skip that delivers into the mixer. In the west it is 
not unusual to see Fresno scrapers used to drag the 
sand and gravel from the stock piles to the mixer. In 
some cases the scrapers deliver the materials upon a 
platform, whence they are fed by gravity into a skip 
that delivers into the mixer. In these cases the mixer 
is not moved until about 600 to 1,000 feet of road 
have been built in both directions from the mixer, the 
concrete being hauled in one-horse concrete carts or in 
one-man concrete buggies. 

The differences in cost between these two meth- 
ods seem ordinarily not to be very great ; but there may 
be conditions that justify a choice of one method in 
one place and of another method in another place. 
Thus, if laborers are scarce and mules or horses plenty, 
the latter method may be preferable. 

So much has been written about the unloading of 
cars of sand, etc., with drag scrapers, clam shell buck- 
ets, and the like, that we shall not here go into these 
labor-saving methods. An ingenious modification of 
old methods was recently described. It consists in 
dumping sand or gravel from a hopper-bottom car into 
a pit dug beneath the track. The materials are thence 
dragged with a power-scraper up an incline and dumped 
into a bin. This method has much to commend it 
where hopper-bottom cars are available. 

Gravel and Stone. Although cement and even 
sand may be rehandled without adding greatly to the 
cost of a concrete road, an attempt should always be 
made to avoid rehandling the gravel or broken stone. 
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Broken stone is particularly hard to shovel up when 
dumped on the ground; and besides, it constitutes a 
very large part of all the materials to be handled. 
Stock piles of sand may often be needed to avoid de- 
lays in freight shipments ; and in such cases, they may 
be placed at relatively short intervals along the side 
of the road. If broken stone or gravel is also received 
by rail, it is generally wise to build the stock pile at 
the place where the cars are unloaded. Then a clam 
shell bucket can be used both to unload the cars into 
the pile and to load the wagons from the pile. 

If large stock piles of stone or sand are to be 
made along the road, care should be taken to' scrape 
a smooth place upon which to build the pile. With 
a road machine and a roller, a place can be so graded 
and compacted that very little of the material in the 
stock pile will be lost. Care should be taken to locate 
such stock piles where heavy rains will not wash the 
materials away. 

In the handling of broken stone from portable rock 
crushers, two economic errors are common: (1) bins 
are too small; and (2) their bottoms are not steep 
enough. Small bins make it necessary to stop the 
crusher if there is not perfect coordination in hauling 
and using the materials. Bottoms that are flatter than 
1 to 1 prevent the stone from running rapidly, and 
thus delay the loading. This last is important enough 
with team-hauling, but it is much more important where 
motor trucks or traction engines are used. 



CHAPTEK VI. 
Mixing and Placing Conceete. 

The determination of the proportions in which the 
materials are to be mixed is a most important consid- 
eration, and when once determined it should he insisted 
apon with the utmost uniformity. The contractor who 
is in the habit of increasing his profits by saving cement 
when the inspector is not around has no place in the 
construction of concrete roadways. He should not only 
have good intentions in this regard, but his equipment 
and organization should be such that he may know that 
this proportion is being kept up with unceasing 
regularity. 

The actual proportions to be used will be likely to 
vary somewhat with each case, and should not be de- 
termined upon arbitrarily, but should be made a matter 
of investigation after it has been decided what materials 
are to be used. In Wayne County, Michigan, various 
proportions have been tried at different times, the road 
builders of that county finally arriving at a mix 
of 1 :1J :3 as the best for a one-course roadway with their 
materials. If a hard-and-fast rule were to be adopted, 
this would probably be as good a one as could be used ; 
but as we have tried to point out elsewhere in this vol- 
ume, and as is coming to be pretty generally recognized 
on all kinds of concrete work, the making of concrete 
is not one of fixing an arbitrary rule for all cases, but 
of combining the particular materials in such a way 
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as to fill all the voids and make the densest product 
possible. 

The American Concrete Institute has allowed a 
certain amount of latitude in its specifications, prescrib- 
ing that the proportions shall be 1 bag of cement to not 
more than 2 cubic feet of fine aggregate and not more 
than 3 cubic feet of coarse aggregate, and that in no 
case shall the volume of fine aggregtae be less than one- 
half the volume of the coarse aggregate. The specifica- 
tion goes further and states that a cubic yard of concrete 
in place shall not contain less than 1.7 barrels of cement. 

These specifications are absolutely safe, and will 
make a highway or a city pavement which will give 
good service under traffic. In fact, most of the road- 
ways being laid at the present time which are a delight 
to their builders and which are approved by competent 
authority as being dependable in every way, are laid 
according to specifications which approximate these as 
regards the proportioning of materials. 

A proportion of two terms, such as 1 :5 or 1 :6, is 
not to be considered, especially for a one-course road- 
way, for a proportion of this kind means that the run 
of the pit, or run of the crusher, is being used, rather 
than having the materials properly graded into coarse 
and fine. It is perhaps conceivable that pit-run ma- 
terial might be found which would do very well for 
the base of a two-course pavement; but when it is re- 
membered that the base course must very largely give 
the pavement its strength against temperature changes, 
unequal loading and the like, the need for the best class 
of concrete will make it worth while to carefully, grade 
and proportion the materials here also. 

Eeferring again to the specifications of the Ameri- 
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can Concrete Institute, it will be noted that on two- 
course work only tlie amount of cement per cubic yard 
is specifiedj this being 1.4 barrels for the base and 2.9Y 
barrels for the wearing course. Provision is made, how- 
ever, for a very close checking of the amount of cement 
by the engineer, and for the taking up and relaying of 
the work if the cement goes to any appreciable percent- 
age below the amount specified. 

It is obviously unnecessary to say that on work so 
important as this the utmost care should be exercised 
in having the concrete mixed thoroughly. A badly 
mixed batch of concrete will be sure to mean a pocket 
of stone and sand without sufficient cement to hold it 
together. If this pocket comes to the surface of the 
roadway, it will very soon be pounded out by the traffic 
and washed away by the rains; while if it should be 
concealed below the surface it would be no less a source 
of weakness, though perhaps not producing disastrous 
results quite so rapidly. 

In the first edition of this book considerable space 
was given to a comparison of the economic efficiency of 
machine mixing over mixing by hand. It does not 
seem necessary to include this matter in this edition, 
inasmuch as machine mixing is now universally used 
on this class of work, and is well recognized as not 
only producing superior results, but as placing the con- 
crete at a much lower price than is possible with hand 
labor. 

The growing importance of the concrete road and 
pavement is attested by the fact that the manufacturers 
of mixers are rapidly adapting their machines to the 
particular demands of this class of work. These de- 
mands include large output, ease and rapidity of charg- 
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ing, deliver as near as possible to the point of deposit, 
and ready movement of the machine from one point to 
another. A number of machines are now doing this 
work with a high degree of efficiency, although it is 
possible that the next few years will see still greater 
improvements, especially in the methods of loading 
the mixer, and in the design and gearing of the ma- 
chines so as to develop the best possible mix. The mat- 
ter of the time of mixing, and the number of revolu- 
tions per minute at which a mixer shall run in order to 
produce the best concrete, are matters which are just 
now being taken up by some engineers with a view to 
working out standards of practice, and while some speci- 
fications for concrete roads and pavements attempt to 
specify these things, there is probably as yet scarcely 
a sufficient amount of data on which to base positive 
conclusions. 

The materials will usually be placed along the line 
of the roadway in separate piles, the large aggregate 
on one side and the small aggregate on the other. The 
placing of the loads should be quite carefully figured 
out beforehand, so that as nearly as possible the right 
amount of materials may be placed ready for use. If 
the amount is allowed to run low, it will mean that long 
runs of the wheelbarrows will at times have to be made, 
and that additional loads of materials will have to be 
hauled in, interrupting to a considerable extent the or- 
derly and constant movement which should be main- 
tained in order to attain the greatest efficiency in this 
kind of work. On the other hand, if too great an 
amount of material is placed along the line of work, 
it will seriously impede construction, causing an occa- 
sional stop of the mixer while a wagon comes in to 
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carry away the surplus. In order to gauge accurately 
the placing of the materials, wagons of a standard size 
and carrying a uniform load should be used. It will 
then be an easy matter to calculate from material tables 
the amounts required, and to approximate these amounts 
very closely in the spacing of the loads. 

The method of proportioning the materials in per- 
haps most general use, unless an automatic proportion- 
ing mixer is used, is to measure them in the wheelbar- 
rows in which they are wheeled from the piles to the 
mixer — so many barrow loads to so many sacks of cem- 
ent, according to the proportions which have been 
worked out for the particular aggregates in use. Some- 
times, however, the materials are shoveled directly from 
the piles into the hopper of the mixer, when the mixer 
is close enough to the piles to make such a method fea- 
sible. This, of course, can be done successfully in the 
case of an automatic proportioning mixer; but where 
the shovelfuls are depended upon as a means of meas- 
urement, there is so much opportunity for inaccuracy 
as to make the method most undesirable. 

Care should be taken that a mixer is used which 
will have sufficient capacity to keep the work going in 
a practically continuous operation. A- mixer of small 
capacity, or a mixer which has seen long service and 
is likely to need frequent repair, has no place on this 
clsas of work. A comparatively small crew of men can 
take care of the output of a large machine, and it id 
only by having a crew of a size to handle a maximum 
output, and then keeping the machine up to that output, 
that the best results and the lowest unit cost can be 
obtained. 

The amount of water to be used in mixing concrete 
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for roads and pavements is something on which there 
has been much fluctuation of opinion for the past few 
years. The writer has seen some concrete for this class 
of construction made almost as dry as that which would 
be required for a piece of molded concrete from which 
the mold was to be taken away immediately. Again 
he has seen the concrete placed so wet that the water 
stood on the surface and prevented the finishers from 
seeing whether they were getting a proper grade and 
finish. Both of these were wrong. The first mistake, 
that of getting the concrete too dry, is perhaps never 
made at the present time, largely for the reason that 
such concrete is much harder to work than where mori 
water is used. But it is possible that we are now going 
to the other extreme. 

There is a tendency on road work to mix the con- 
crete entirely too wet. This causes a separation of the 
coarse materials and the mortar, restdting in stony 
pockets through the concrete and on the surface of the 
road. Where the concrete is mixed too wet, it is prac- 
tically impossible to maintain the required crown, and 
stony patches frequently appear on the surface after 
it has been finished, owing to the flow of mortar to the 
sides. In striking off and floating concrete mixed with 
an excess of water, it is also practically impossible to 
obtain a surface of the desired character, as the excess 
water collects in and hides depressions and other in- 
equalities in the surface which are not observed until 
after the water evaporates and it is. then too late to 
refinish. 

The matter of consistency is fairly well covered in 
the specifications of the American Concrete Institute, 
when it is stated that "the materials shall be mixed with 
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sufficient water to produce a concrete which when depos- 
ited will settle to a flattened mass, but shall not be so 
wet as to cause a separation of the mortar from the 
coarse aggregate in handling." The concrete should not 
require tamping, but it must have suflicient body so 
that it will not flow readily on the sub-grade, but will 
retain its shape when struck off with the template. 

Before the work of mixing is begun, side rails will, 
of course, be placed to act as forms to retain the con- 
crete in proper position. These side rails may be of 
2-inch plank, of a width equal to the thickness required 
of the concrete slab at the edges, and should preferably 
have a strip of iron on top to protect them as the tem- 
plate passes over them. In fact, all-steel side rails are 
sometimes used, and their use will very likely become 
more general as more efficient means are demanded. 
But whatever, the material used for the rails, care should 
be taken that they be held in position by stakes at such 
frequent intervals that they will not be thrown out of 
line by the pressure of the concrete. These rails, as 
previously stated, not only act as the side forms, but 
also form the supports for the template by which the 
top is struck off, so that they must be in exact line and 
grade and must be so placed as to retain their position. 

With the side rails in position and the mixer and 
crew ready for action, the next step in the process is 
to thoroughly wet down the sub-grade, so that it may 
not absorb moisture from the concrete. 

The method of placing the concrete from the mixer 
will, of course, vary somewhat with the type of machine 
used. With a machine of the boom and bucket variety, 
or one with a discharge chute, the concrete can be de- 
positisd in almost the exact position desired, right from 
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the mixer ; with other types of machijies, or in locations 
where it is necessary to do the mixing at a considerable 
distance away, the concrete may be transported by 
wheelbarrows or carts. It should be remembered, how- 
ever, that it is inadvisable to use horse-drawn carts, as 
the horses will tend to cut up the sub-grade very se- 
.riously. There should be one man who should have no 
other duty than to direct the placing of the concrete, 
and in a short time he will get so expert that he will be 
able to gauge the mater very accurately. 

Concrete should not be dumped promiscuously 
over the surface of the subgrade, but the required 
depth of concrete for the entire width of roadway 
should be concreted in as nearly one operation as is 
practical, distribtiting and handling concrete with 
shovels as little as possible. Care should be exercised 
in placing about the right tbiclaiess of concrete so that 
there will not be a large amount of material to handle 
with the strike board. Attention in this matter will 
materially lessen the difficulty and labor in striking 
off the surface and will result in a very much better 
surface finish, free from the wavy effect occasioned by 
the strike board riding the concrete when too much 
material is placed. 



CHAPTEE VII. 

Finishing and Cueing. 

The finishing of the concrete consists generally of 
two processes — striking off with a templet, and a subse- 
quent elimination of irregularities with a wood float. 
Sometimes the latter process is omitted, especially on 
narrow country roads where it is possible to handle the 
templet to good advantage and thus give the road a 
fairly good surface in the first process, or on pave- 
ments where a wearing surface of some other material 
is to be laid over the concrete. 

It should be borne in mind in concrete road work 
that the aim is not to get a sidewalk finish on the con- 
crete. This not only makes the pavement slippery, but 
it works too much of the cement to the surface, rather 
than throwing the wear onto the aggregate, which is 
supposed to be a material particularly fitted to resist 
this kind of wear. 

The experiment has been tried in a number of 
cases of brooming the concrete with a stiff broom in 
order to give it unusual roughness; but the general 
opinion seems to be that this serves no very good pur- 
pose, and that the concrete, by reason of these corru- 
gations cut in it, soon wears down to a smooth surface. 

The strike board for road work should be cut to 
conform to the crown of the finished surface of the 
pavement and should be of sufficient strength and stiff- 
ness as to show no deflection at the center when sup- 
ported at the ends on the side forms, and no material 
bowing out of alignment when in use. It should be 
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about 2 feet longer than the width of the road, pro- 
tected on the bottom edge with metal facing and pro- 
vided at each end with suitable handles. For roads up 
to 12 feet in width two 2x6 inch planks dressed on 
one side and both ends, spiked together, make a good 
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Covering With Earth. 



strike board; and for roads 12 to 20 feet in width, use 
two 3x8 inch or a 2x10 and a 3x10 inch. A template 
of such width of face will give better results than one 
not so wide. Two planks well spiked together make a 
better strike board and are less likely to warp out of 
shape than a single piece. The strike board on the 
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narrower roadways should not be too heavy to be easily 
handled by two men. On wide street pavements it may 
be necessary to provide for handling by one or two 
additional men, in which case wire loops can be at- 
tached to the board for the men to take hold of and 
draw it back. They should be so placed as to give a 
direct pull, rather than a twisting motion. 

The strike board should always be worked for- 
ward about perpendicular to the axis of the roadway, 
and as it is moved ahead should be sawed back and 
forth across the road. At least two, and sometimes ad- 
ditional, passages of the strike board over the surface 
will be required to produce a finish of the desired 
character. 

The template should be so handled as to give prac- 
tically the desired finish to the surface. The smoother 
the surface obtained with the template, the less work 
will be required with the hand fioats. It is very de- 
sirable to obtain as much of a finish as possible with 
the template, because where it is necessary to do con- 
siderable of the finishing with wood floats, there is a 
tendency to work slight depressions into the surface 
which will not be noticeable until it is too late to rem- 
edy them. The use of a steel trowel is not recom- 
mended, as the resulting finish is undesirable. The 
finished surface of the concrete should not vary more 
than ^ inch from a 2-foot straight edge, placed upon 
the concrete in any position. 

The finishing of the pavement should be done 
from a suitable bridge, thrown across the road, and for 
pavements up to 20 feet in width this is a simple mat- 
ter. No one should be allowed to step on the concrete 
after it as been struck oif until it has thoroughly hard- 
ened. This is especially true on reinforced work, as 
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stepping in the concrete will force the steel out of 
place. 

To reduce the unevenness of surface caused by 
workmen using short trowels or floats on a road sur- 
face, some contractors use a mason's darby, about 4 feet 
long and 4 inches wide, to give the final surface. 




Road Protected by Canvas. 



It is well known among all concrete workers that 
this is a material which should not be allowed to dry 
out too rapidly. On this score the broad surface which 
a concrete roadway presents to the sun and wind must 
be given particular care. Concrete which dries out too 
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rapidly has a softness of surface which would mean 
disaster to a pavement. It is also much more porous 
than concrete which is properly cured, and consequently 
will the more readily be affected by frost. The surface 
should therefore be sprinkled as soon after it is finished 
as it is possible to do so without causing it to pit. Some 
method should also be provided for keeping it moist, 
either by frequent sprinkling, by covering with canvas, 
covering with earth or sand, or in some other suitable 
manner. In some places where it is possible to build 
Tip small dikes on the pavement this has been done and 
the concrete flooded to a depth of about 2 inches. This 
has an advantage over frequent sprinkling in the matter 
of labor, while it is also easier and simpler than shovel- 
ing off earth after the curing has progressed suiSciently 
and the road is ready to open to traffic. 

The pavement should be kept closed to traffic for 
from two to five weeks, depending upon the Weather 
conditions. During the summer time, when condi- 
tions are favorable to the rapid hardening of concrete, 
two weeks may be sufficient, but later in the season, 
when conditions are not favorable, and the temperature 
ranges from 35 to 50 degrees, and the weather is damp 
or rainy, a great care should be exercised in throwing 
the road open to traffic. When the conditions are such 
that the temperature of concrete when placed is not 
over 50 degrees, the hardening takes place very slowly. 
The hardening of concrete is a chemical action, requir- 
ing heat, and the hardening will take place in propor- 
tion to the amount of heat present, and ceases almost 
altogether at a temperature of 35 degrees. If at any 
time during the progress of the work the temperature 
is, or there is a probability that it will within twenty- 
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four hours drog to, 35° Tahr., the water and aggre-. 
gates should be heated and precautions taken to pro- 
tect the work from freezing for at least ten days, In 
no case should concrete be deposited upon a frozen 
subgrade. Proper heating of the water and aggregate 
will enable the concrete to be deposited with a tem- 
perature of from 60 to 70 degrees. This amount of 
heat, and that developed by the concrete in the early 
stages of hardening, gives the concrete a favorable 
start, and it is wonderful what such a supply of heat 
at the beginning will accomplish. 

When a concrete road has been laid in the late 
fall, it is sometimes difficult to determine when it vsdll 
be safe to throw the road open to traffic. In some 
cases it may be necessary to open the road before the 
engineer in charge feels that it would be absolutely 
safe to do so. Under such conditions, if about 3 inches 
of straw is placed on the pavement and this covered 
with several inches of earth, the surface of the pave- 
ment may be protected sufficiently to allow the open- 
ing of the road a week or two sooner than could be 
safely done without such protection. Concrete roads 
have been utterly ruined by opening them to traffic too 
soon. There is more danger from this source during 
the late fall than during the summer, because few 
people realize how slowly the concrete will harden 
unde^favorable conditions. 



CHAPTEK VIII. 
The Theory and Peactice of Joints. 

Almost all concrete roads and pavements are pro- 
vided with joints at regular intervals, usually termed 
expansion joints, though this term is probably a mis- 
nomer. The joints are in fact provided to take care of 
contraction rather than expansion, as the concrete is at 
its greatest bulk v^hen first placed under ordinary tem- 
perature conditions, an increase in temperature of 
nearly 100 degrees being required to expand it to its 
original bulk after it has once contracted to its normal 
volume. 

These joints, then, are simply provided to bring 
cracks, which would otherwise occur irregularly, at cer- 
tain definite points in order that they may be more 
carefully taken care of and protected. 

The theory on which expansion joints are deter- 
mined was given by Mr. A. N. Johnson, State High- 
way Engineer of Illinois, before the Highway Con- 
gress in Atlantic City in 1912. His statement is as 
follows : 

"Owing to the constant movement of a concrete 
pavement due to temperature changes, it is impossible 
to prevent cracks forming. On hot days the pavement 
tends to lengthen, and on cool days to shorten. It is 
evident that the cracks form when the pavement tends 
to shorten. As the pavement moves over the sub-soil, 
there is developed a frictional resistance which in- 
creases foot by foot as added length is given to the 
section under consideration. 

(54) 



Concrete Roads and Pavements. 55 

"In a section of pavement of indefinite length, as 
it tends to shorten under the action of low temperature, 
a length of the pavement vpill be pulled over the sub- 
soil, on which the frictional resistance to be overcome 
just equals the tensile strength of the concrete. When 
such a point is reached the pavement cracks; thus we 
can conceive that a section of pavement between two 
such cracks did not move at the center, but tended to 
draw towards the center from the ends where the cracks 
occurred, and that therefore this length of pavement, 
whatever it may be, represents a section twice as long 
as the strength of the pavement or tensile strength of 
the concrete would permit to be dragged over the sub- 
soil or earth foundation. 

"If we are to forestall the formation of cracks 
in a haphazard way, it will be necessary, then, to pro- 
vide joints close enough together that there will be 
sufficient strength in the concrete to drag one-half its 
length between joints. 

"If expansion joints are placed from 40 to 50 feet 
apart, and on the assumption that .the coefficient of fric- 
tion of the pavement with the sub-soil is one, the ten- 
sile strength to be exerted as the pavement shortens 
under low temperature will be 20 to 25 pounds per 
square inch. 

"The advantage of making the cracks beforehand 
is that their edges may be properly protected from 
traffic. It will be realized at the outset that the ex- 
pansion joints constitute the weak points in the pave- 
ments, and that there should be as few of them as 
possible. 

"It has been suggested that as concrete sets it 
shrinks an amount about equal to the expansion due to 
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YO or 80 degrees temperature change, so that it will 
be necessary to allow only for arbitrarily weak sections ; 
for instance, a paper joint placed every 50 or 100 feet. 
As a pavement sets it will shrink and make a sufficient 
opening to allow for subsequent expansion. 

"If the joints become filled with a rigid material, 
the change in length due to ordinary variation in tem- 
perature will result in the development of compressive 
stresses of about 1,000 pounds per square inch. The de- 
formation that will be produced in the concrete for such 
stress would about equal the temperature deformation. 
But a thin slab of concrete of definite length and sub- 
jected to compressive stresses of 1,000 pounds per 
square inch must necessarily buckle. 

"If a concrete pavement is laid without expansion 
joints it might pass the first season without any serious 
consequences from buckling, as the cracks that are 
formed by the low temperature might not become suf- 
ficiently filled with incompressible material but that 
they would afford some relief as the pavement ex- 
panded under subsequent temperature rise." 

The distance apart at which these joints should be 
made has never been worked out definitely, but will 
vary, of course, with the nature of materials and the 
nature of the sub-soil. A distance of 25 to 30 feet 
seems to have been arbitrarily adopted in most cases, 
however, and is on the safe side. As this kind of con- 
struction progresses it will probably be discovered that 
joints can be placed farther apart, possibly up to 50 
feet. 

Mr. Johnson, who is quoted above, recommends 
that joints be placed at an angle of 60 degrees with 
the center line of the road and that alternate joints 
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be made parallel, swinging first one joint 60 degrees in 
one direction and the succeeding joint 60 degrees in 
the other. His idea is that placing the joints at an 
angle will tend to make the irregularity less notice- 
able as the wheels of vehicles pass over them, while 
the placing of succeeding joints in opposite directions 
he believes will tend to reduce any cumulative vibra- 
tions. 

There are a number of different methods of mak- 
ing joints in these pavements, the most simple but 
probably the least to be recommended, being that of 
placing a board in the joint, this board being from % 
to % inch thick and cut to the shape of the finished 
roadway above and the sub-grade below. This board 
is held in place by stakes until after the concrete is 
placed ahead of it, when the stakes are removed, the 
board being left, in place. This kind of a joint is ob- 
jectionable because of the fact that the board will ab- 
sorb a large amount of moisture and will expand; if 
the concrete has not sufficiently contracted to allow this 
expansion taking a lateral direction the board will ex- 
pand upward, making a ridge in the road. This board, 
too, will wear out much faster than the concrete, allow- 
ing the traffic to hammer the edges of the concrete, 
eventually making a joint which will require consid- 
erable attention to keep it in shape. 

Another form of joint contemplates the use of a 
similar board, but with the difference that the board 
is taken out after the concrete has had its initial set 
and the joint is later filled with some kind of asphaltic 
preparation. 

A much better joint is made by the use of a simi- 
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lar board, to which is tied one or two thicknesses of 
asphaltic felt. When the joint is placed it is set with 
the felt toward the completed work and the concrete 
is then poured in against it. As soon as the next sec- 
tion is started and sufficient concrete poured in against 
the other side of the board to hold it in place the strings 
are cut and the hoard is removed, allowing the concrete 
to flow up against the felt. This makes a narrow joint, 
but sufficiently wide for all practical purposes, and is 
perhaps the best joint in use except the steel protected 
joint, of which there are several types in use. 

In a few instances creosoted wooden blocks have 
been used as joint fillers. In some cases these have 
proven satisfactory, while in other they have not been 
considered a success. In the city of Davenport, Iowa, 
they are considered to meet the requirements very well. 
A creosoted block is % inch or 1 inch thick, running 
the full depth of the pavement and protecting the edges 
of the concrete. It is stated in its favor that the block 
has a tendency to broom open and protect the edges on 
either side, and that it does not seem necessary to put 
in steel plates to protect the edges. 

In making joints it is very necessary that they- 
should be perpendicular to the surface of the slab. If 
the joint is at an angle, there will be an opportunity, 
when the concrete expands, for one slab to slide up- 
wards and cause a bump in the road. This will be 
found to be especially true on roads which are built 
on a side hill. 

Eealizing that the edges of the joints of concrete 
pavements are the weakest part of the pavement, a steel 
joint protector has been devised. There are several 
types of these plates described below, bijt th? general 
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type is the steel plate placed at the edge of the con- 
crete at the joint and a projection of some kind extend- 
ing into the concrete to anchor it. The top of the plate 
is flush with the surface of the concrete, and the steel 
of which the plate is composed is of such a nature 
that its wear will be practically the same as that of the 
concrete itself. : 

Roughly speaking, the use of metal .plates for 
joints adds about 5 cents per square yard to the cost of 
the roadway. 

Baker Armor Plate. This joint is made by the 
K. D. Baker Company, Detroit, Mich., and consists 
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Baker Armored Joints. 

of a 3-16 inch soft steel plate 2i/^ inches wide and 
curved to the crown of the road. This plate has shear 
members cut at regular intervals, these being bent out 
when the joints are placed, and serving to anchor the 
joints firmly to the concrete. Two of these armor plates 
are used at each joint, with one or two sheets of as- 
phalt between them, the felt running to the full depth 
of the concrete slab. 

These joints are assembled in a device known as 

an installation bar, this being a "T" beam somewhat 

longer than the width of the roadway, and curved to its 

,crown. The two plates and felt between them are as- 
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sembled on this bar and locked into position by a lock- 
ing device which the bar carries. The ends of the in- 
stallation bar are then placed on the side rails of the 
roadway in the case of a country road, or auxiliary 
handles to the bar are allowed to rest on the curb in 
case of a city pavement. 

These plates are made of steel which is tempered 
in such a way that it will take about the same rate of 
wear as concrete. It, therefore, continues to protect 
the edge of the joints during the entire life of the 
roadway. 

Trus-Con Armor Plate. This is a joint protector 
which has been developed by the Trussed Ooncrate 
Steel Company, Youngstown, Ohio, and is made of high- 
grade open hearth steel plate, and designed to wear 
with the rest of the pavement, providing at all times a 
smooth, even surface without rocks or bumps. Each 
plate is 2^ inches wide and 3-16 inches thick, and 
is made in lengths to suit. The plates are curved to 
the contour of the pavement. 

Tongues are sheared from the plate at frequent 
intervals, and these tongues again sheared at the end, 
the two prongs thus formed being bent in opposite di- 
rection, so that the plate is firmly anchored to the con- 
crete. 

Two of these bars are clamped together with a 
layer 6| asphaltum felt between thiem, or, if preferred, 
a steel plate is placed temporarily between these armor 
plates, and the joint is afterward filled with plastic 
asphaltum. 

Kahn Armor Plates. These plates are similar to 
the Trus-Con armor plates with the exception that they 
are made with a beveled edge extending back into the 
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Kahn Armor Plate. 

concrete at the surface, giving a greater amount of pro- 
tection and allowing the concrete to have a beveled edge 
rather than standing up straight. This joint is also 
made by the Trussed Concrete Steel Company of 
Youngstown, Ohio. 




Anchorite Facing Bar. 



Anchorite Facing Bar. This is a bar made frbm 
high grade open hearth steel by the Concrete Steel Com- 
pany of New York. It is 2% inches wide, 3/16 inch 
thick and with anchors set on the sides at a distance of 
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8V2 inclies apart for anchoring the plate to the concrete. 
The anchors are riveted to the plate and have diverg- 
ing prongs which hold them securely in the concrete. 

Joint Compounds. Because of the many undesir- 
able features of the poured joint and the fact that there 
is a great deal of expense and annoyance in heating a 
small amount of material, several joint compounds 
which can he used cold in the form of strips have heen 
placed on the market. These are in reality merely pre- 
molded strips of asphalt or other similar material and 
are placed before the concrete is poured and held in 
place by boards. Joints of this kind are made by the 
Waring-TJnderwood Company of Philadelphia, the 
Bituminous Products Company of Detroit, the Carey 
Roofing Company of Cincinnati, and others. 

Moyer Protected Joint. The distinctive feature 
of this joint is that it has shear members which can be 
bent downward on the job and driven into the subgrade 
until the top of the joint is at grade. These feet help 
to hold the joints in position while the concrete is being 
poured. It has also shear members which can be bent 
outward to anchor the bar to the concrete. The illustra- 
tion gives the various dimensions and specifications of 
this bar. It is marketed by Albert Mover, 200 Fifth 
avenue, iN'ew York. 

Longitudinal Joints. There are some engineers 
who contend that a pavement over 12 feet wide should 
have a longitudinal joint down the middle. The con- 
tention is that a joint of this kind, dividing the pave- 
ment into two sections, will reduce the stresses, elimi- 
nate longitudinal cracking and will be economical be- 
cause of the saving of concrete over the thickness which 
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would be required if the entire width of roadway were 
treated as one slab. 

Nine Miles Without Joints. The California 
Highway Commission has built a considerable amount 
of. concrete road without expansion joints. When ex- 
amined shortly after construction, one of these roads 
was found to have developed cracks at distances varying 
from 6 to 75 feet, the average in the section inspected 
being about 28 feet. As the concrete will never have 
any expansion greater than when laid, only contraction 




Oshkosh Method of Supporting Joints of Concrete Pavement. 

difficulties were anticipated, and it was expected that 
an oil covering would seal such cracks as might appear. 
Support for Joints. The city of Oshkosh, Wis., is 
trying the experiment of building a support under the 
joints of concrete pavements. This support consists of 
a beam of concrete cast in a trench across the street 
from curb to curb, as shown in the drawing herewith. 
This beam is about 8 inches wide and 6 inches deep and 
extends very slightly above the sub-grade so as to insure 
the compression of the sand under the joint; this, to- 
gether with the joint filler, is expected to form complete 
protection against water seepage, which is considered to 
be the main cause of weakness of pavement joints. 



CHAPTEK IX. 
The Koads of Wayne County, Michigan. 

The concrete roads of Wayne County, Michigan — 
the county in which Detroit is located — have become 
deservedly famous and are inspected almost daily by 
parties of road builders from other parts of the country. 

There are at least tvs^o good reasons why these 
roads are worthy of special consideration. In the first 
place, the people who have built them approached the 
subject of roadmaking with open minds, intent only on 
getting a road which would best stand the traffic, and 
without a predisposition to favor any one material above 
another; the final adoption of concrete means, there- 
fore, that this material proved itself to be, in their best 
judgment, ahead of any other. In the second place, 
once having adopted concrete, they exercised the same 
openmindedness regarding their methods of construc- 
tion, revising their specifications and practice from year 
to year as their experience has shown this to be desir- 
able. Their present specifications, as given in Ap- 
pendix B, probably represent, therefore, the very best 
practice now in use anywhere. 

Mr. Edward N. Hines, a member of the board of 
road commissioners of Wayne County, has devoted a 
large amount of time to the development of the concrete 
road, and has told in a large number of public ad- 
dresses throughout the country what Wayne County is 
doing. A good idea of this work can be gained by 
quoting extensively from these addresses. 

(65) 
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"The experience of the Wayne County Eoad Com- 
mission is particularly valuable because we were not 
committed to concrete at the outset," said Mr, Hines 
before the Association of American Portland Cement 
Manufacturers in May, 1912. "Detroit is the heart of 
the automobile world, and the number of automobiles 
owned per capita is comparatively very high. This 




A Wayne County Road Before Improvement. 

new vehicle quickly demonstrated here, as elsewhere, 
the purely temporary character of many so-called good 
roads. The automobile picked up the good roads in fine 
particles and scattered them over the countryside. The 
modern demands upon highways necessitated new 
methods and new materials, and we used concrete to 
meet these demands. 
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"The Commission, when first organized, followed 
the accepted practice and started in to build bitumi- 
nous macadam roads; but after a year's experience in 
noting the wear upon them, foreseeing a constantly in- 
creasing maintenance charge, and harking to the world- 
wide cry, 'What shall we do to save our macadam roads 
from the ravages of the automobile?' decided that a 
change was not only desirable, but necessary, and we set 
out to find a more permanent and durable material 
which would approximate in initial cost that of a first- 
class macadam. 

"After thoroughly investigating the subject, study- 
ing the experience of near-by smaller towns in the mat- 
ter of concrete crosswalks, inspecting concrete bridge 
floors, and noting the general satisfaction concrete was 
giving in other forms of construction, the grades of 
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material used, the light form of construction as applied 
to cross-walks and bridge floors, we decided that a con- 
crete road would come more nearly realizing the ideal 
than other forms. The points considered as being in 
its favor were: Comparatively low first cost; low main- 
tenance cost; freedom from dirt (there being no detri- 
tus from a concrete road in itself) ; its comparative 
noiselessness ; ease of traction for vehicles of all de- 
scriptions, and the small crown necessary to get rid of 
surface water. While we were reasonably sure of our 
ground, we also felt that in case we scored a partial 
failure we could use the concrete for foundation pur- 
poses. 

"Three stretches of road, aggregating two miles, on 
varying subsoils and with differing specifications, were 
decided upon. 

"These roads are starting on their fourth year of 
wear, and barring some longitudinal cracks are as good 
as the day they were built, and practically nothing has 
been spent on their surface for maintenance. On the 
basis of three years' thorough trial, I stand committed 
to the use of concrete for country roads. I also believe 
concrete to be an ideal form of paving for village and 
city residence streets and alleys. This is not a state- 
ment born of enthusiasm on the spur of the moment, but 
a cold-blooded dollars and cents view, based on results 
attained and arrived at after careful consideration of 
all the facts available and experiences undergone. 

"It is to be expected that on our first experimental 
work we did not achieve perfection. We did not use 
the same care as we are today exercising in the selection 
of a clean aggregate or a good mix. Neither were we 
so careful about striking off and finishing the surface. 
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I believe I am safe in saying that the concrete roads 
we are building today are 25 per cent better than our 
first efforts. We have abandoned entirely the construc- 
tion of two-course roads built of crushed cobblestone, 
because of the difficulty of securing a suitable supply 
of properly graded material of this character. Crushed 
stone also contains a greater percentage of voids to be 
filled, and we have standardized on the single course 
road. 

"Any community that wants a good road, a road 
that is cheaper for even a short time under fairly heavy 
traffic than any other good road, a road that is inex- 
pensively maintained, a road that is sanitary and dust- 
less, a road that is not slippery, a road that affords good 
traction for any type of vehicle three hundred and 
sixty-five days in the year, a road that in the long run, 
say ten, fifteen, twenty years, and longer, is the cheap- 
est of all good roads, should investigate the merits of 
concrete. 

"The results we have obtained can be secured any- 
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where if strict attention is paid to detail, care used in 
the selection of good clean stone and sand, and the 
proper proportion of a standard brand of Portland 
cement used, coupled with good mixing and care in fin- 
ishing the surface so it will not be full of depressions. 
It will not pay to stint the amount of cement used if 
good results are expected, and there must be adequate, 
intelligent, and honest supervision." 

The following winter Mr. Hines spoke before the 
Pittsburgh Convention of the American Concrete Insti- 
tute, from which address we quote: 

"With four years' experience as a guide, we have 
demonstrated in Wayne County that a well-built con- 
crete road is a practical form of construction which 
merits and will receive a more extensive adoption. 
Every test to which our work has been subjected only 
emphasizes its strong characteristics. The points con- 
sidered are, initial cost, ultimate cost (which includes 
maintenance), sanitation and freedom from dust, good 
traction for all types of vehicles, smoothness and ease 
of construction. 

"The initial cost of a good concrete road is little, 
if any, greater than that of a first-class bituminous 
macadam road. One of the greatest fallacies indulged 
in by communities starting to improve their highways, 
is that cheapness in cost of original construction of 
roads means economy and that the highway official who 
can build the greatest area of roads at the least outlay 
per square yard, is working for the community's best 
interest. 

"On one of the main highways out of Detroit, 
Grand Eiver Koad, the first two miles is tar macadam. 
If someone had offered to build this road absolutely 
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striking Off the Surface. 

without one penny's cost to Wayne County, stipulating 
only that we should maintain it in a fairly average con- 
dition, at the end of eight years we would have been 
money ahead by rejecting the offer and building it of 
concrete under our present specifications. Of course, 
six years ago, when we built this road, we did not pos- 
sess this knowledge, but our experience was one of the 
reasons for abandoning the construction of this type of 
road and turning to concrete. When it comes to annual 
cost, the concrete road stands pre-eminent. With over 
sixty miles of concrete road in Wayne County, some of 
it in its fourth year, we have spent less than $300 on 
its surface for maintenance, and this is what makes this 
type of road the cheapest of all good roads. 

"Woodward Avenue Eoad, now in its fourth year, 
shows little or no signs of wear and it is not built 
nearly so well as our latest constructed concrete roads. 
A conservative estimate of traffic on this road shows 
that over 1,300,000 vehicles (more traffic than would go 
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over an ordinary country road in twenty years) have 
passed a given point, without the development of ruts, 
holes or bumps and with the expenditure of next to 
nothing for surface maintenance. On this same road, 
Woodward Avenue, adjoining our concrete at the 8-mile 
road, which is the Wayne and Oakland County line, 
Eoyal Oak Township this year huilt two miles of 
asphalt macadam at a cost of well over $1.00 per square 
yard. The first mile was opened for traffic August 17. 
On November 30 1 went over this mile and counted 137 
holes from one foot up to four, five and six square feet. 
Fifteen men, a steam roller and a couple of teams were 
at work patching and repairing and the road is not four 
months old. 

"Whenever men interested in highway construc- 
tion get together they talk maintenance most emphatic- 
ally. While not belittling the principle of maintaining 
a road after it is built, it seems to me, with Wayne 
County's experience, it would pay other communities 
to adopt a form of construction on which it is not neces- 
sary to expend from $800 to $1,300 a mile yearly to 
keep it in fairly usable condition. Our concrete roads 
are sanitary, as there is no detritus from the road it- 
self ; there are few cracks and joints to hold dirt and 
animal droppings, and there is no dust. The drier the 
weather the less dirt on them, as vehicles do not track 
mud from unimproved cross-roads in dry weather. 
What little dirt is tracked on is immediately blown off 
or washed off by the first rain. 

"Our concrete roads have a gritty surface and are 
not slippery in any kind of weather, affording good 
traction for all kinds of vehicles. Horses find good foot- 
ing on them and automobiles do not skid in wet weather. 
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"It is not necessary to build concrete roads witli 
any great amount of crown, and the tendency to drive 
in one track, so apparent on macadam roads by the 
formation of ruts, is eliminated, as the driver of a 
vehicle can sit comfortably- in his seat, no matter on 
what part of the road he may be driving. Neither can 
a horse pick out the beaten track as on a gravel or 
macadam road. A crown of ^ inch to the foot dis- 
poses of the surface water and tends to distribute traffic 
over the entire surface of the road. 

"With all the other good points in its favor, con- 
crete can be handled with comparative ease, and provid- 
ing the work is carried on under skilled supervision, can 
be laid with a working force of relatively unskilled 
labor. It must be borne in mind, however, that the 
addition of a little cement to a quantity of stone and 
sand does not make concrete. There is no material 
which will respond so quickly to a little care, and if 
proper attention is given to the detail of mixing and 
curing, so well repay you in quality and permanence. 
With the foregoing in mind as to why we are con- 
tinuing to build concrete roads, I am going to take up 
a little more of your time and tell you how we are 
building them. 

"Drainage and good foundation are necessary for 
any type of road, and on a concrete road, the greater 
care that is taken in this respect, the better will be the 
final result. A well-drained, well-compacted sub-grade 
will eliminate cracks to a very large degree. 

"One of the bad features alleged against concrete 
roads is the tendency to crack. In order to overcome 
this tendency, we prepare our sub-grade as carefully as 
conditions permit, making it flat and rolling it hard 
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and firm. Due to temperature changes and the absorp- 
tion of water, concrete is constantly in motion and the 
flat sub-grade tends to overcome frictional resistance 
and thereby prevents longitudinal cracking. On the 
first concrete road we built, we crowned the sub-grade 
to conform to the finished crown of the road and used 
what I term, for want of a better name, an inverted 
curb. On this road and on the first concrete road built 
on Michigan Avenue, where practically the whole road 
is built on a fill, we have developed more cracks than on 
all subsequent construction. These cracks, however, are 
well taken care of at a small expense, by the use of a 
hot refined tar and sand. On our concrete roads it is 
the repair of these cracks that has made up surface 
maintenance cost, and with a well drained, well rolled, 
firm sub-grade, cracks of all kinds are reduced to a 
minimum and not to be seriously considered. 

"We build our roads in 25-foot sections to provide 
for contraction and expansion, believing it wise to make 
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our lateral cracks beforehand so we can properly protect 
their edges from chipping and spalling. We are using' 
a metal plate which is a development of previous experi- 
ments. This plate is about 3/16 of an iiich thick and 3 
inches wide, provided with shear members which tie it 
securely to the concrete base and wearing surface. It is 
shaped to conform to the crown of the finished road and 
two thicknesses of three-ply asphalted felt (about 1/4- 
inch) are inserted between the two plates of each joint. 
By the use of these plates we have practically overcome 
the wear at the joints, which is the weakest point in the 
concrete road, besides securing a smooth, even, con- 
tinuous finish." 

Wayne County is poor in good road materia? and 
everything has to be imported. The best results have 
been secured from the use of washed gravel, ranging in 
size from %-inch to ll^-inch, and washed sand from 
%-inch to nothing. An effort is made to have the ma- 
terial well graded so as to secure a dense concrete. 
Freedom from loam, clay or other foreign matter is 
absolutely insisted upon. These people believe in a rich 
mix, using one part of cement to three parts of stone, 
with just a little more than enough sand to fill the 
voids in the stone. They believe that the detail of mix- 
ing and curing the concrete have been as great factors in 
their success as any other feature. 

The roads are constructed with a minimum thick- 
ness of 7 inches. After the sub-grade is prepared, side 
rails of 2x7 inch lumber are placed, protected on top 
by a 2-inch angle iron. The concrete is laid right on 
the natural subsoil, which is well sprinkled just pre- 
vious to the placing of the concrete to prevent the water 
in the concrete being absorbed. 
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A wet mix is used. No tamping is necessary, 
although a couple of men work in it with shovels. It 
is not considered wise or desirable to have the mortar 
and fine aggregate worked to the top as it is the stone 
which is wanted to receive the wear. After the con- 
crete is in place, no workman is permitted in any man- 
ner to disturb the finished surface by stepping in it or 
throwing anything on it. A plank trimmed to the 
curvature of the road and iron bound on the edges is 
used to give the road its proper shape. Two men saw 
this plank back and forth over the concrete, resting on 
the side rails or form board at the sides of the concrete, 
over which the strike-off rides smoothly. It is handled 
with sufiicient care to eliminate the necessity for any , 
considerable floating by the follow-up men. These fol- 
low-up men, or floaters, work on a bridge which rests 
on the form boards or rails at the side of the road so 
there is never any contact with the concrete. The final 
"smoothing up" is done with wooden floats of home 
manufacture. When the concrete has become suf- 
ficiently firm to permit the removal of the side rails, the 
finishers, to prevent a sharp division line between the 
concrete and gravel shoulders, pare off the outer edges 
which are formed next to the rails. 

Each day's work is finished up to an expansion 
joint, and no more than 20 minutes is permitted to 
elapse between batches during the day. The work of 
the day is covered with canvas, and the next day the 
canvas is removed, and to prevent the concrete from 
drying out too rapidly, it is covered to the depth of 
about 2 inches with any sand or loose soil that may be 
available. The concrete is sprinkled continuously for 
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8 days and roads are not opened for traffic until at least 
two weeks after the last concrete is put in place. 

The trunk roads are built 16 feet wide of concrete 
and secondary roads 15 feet, with a minimum width of 
22 feet over all. These shoulders are usually built of 
limestone or gravel in two layers of 3 inches each and 
rolled with a 10-ton roller. This work is not started 
until the adjacent concrete is at least three weeks old. 

"We do all work ourselves under the day labor 
plan," says Mr. Hines, "and during parts of our .busy 
season employ as many as 1,200 workmen ; handle from 
900 to 1,000 cars of materials a month and build a 
mile of road, in the aggregate, every three days. Ma- 
chinery plays ail important part with us, as we do not 
believe that a man should be set at a task which a ma- 
chine can do as well or better. Stone, sand and cement 
are hauled from railroad sidings to the job by steam 
hauling engines or combination traction engines and 
rollers; graders, rooter plows and scarifiers are hauled 
in the same manner, doing the work of from 6 to 8 
horses, more efficiently and more rapidly. Each con- 
crete gang uses about 15,000 gallons of water a day, 
which is pumped from the nearest available source. 

"Two-inch pipe, with a tap every 400 feet, is laid 
along the road under improvement. Gasoline engines 
furnish the motive power and we have pumped water 
as far as six miles. Where we can find room along rail- 
road side tracks, we operate a Brown hoist, with a ton 
bucket for transferring stone and sand to our hauling 
wagons. Concrete is mixed in a mechanical batch 
mixer that travels under its own power, and from 
which a boom projects, capable of being swung in the 
arc of a semi-circle. Our men are housed and fed in 
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camps along the roadside. We have worked out many 
other small economies, improvements and labor saving 
devices which tend to keep the quality up and the cost 
down. All work is specialized ; one crew prepares the 
grade; another gets the materials on the grade, which 
is done with such nicety as to make it usually unneces- 
sary to haul in extra sand or pebbles to make a properly 
proportioned batch ; another crew handles the concrete ; 
another builds the shoulders, etc. By so doing, the men 
become more efficient as they become familiar with 
their tasks and we secure more and better work out of 
them." 

As to the cost of the Wayne County roads, the com- 
missioners are frank in stating that they are trying to 
build for permanence and are not thinking so much 
about low first cost. They are not squandering money, 
however, and averaging the work done, and including 
all expenses whatsoever, the cost of these roads is 
about $1.50 per square yard, the average figure quoted 
elsewhere in this volume. In regard to the matter of 
cost, Mr. Hines made the following statement before the 
Western Society of Engineers : 

"The question of cost, as I see it, is largely a local 
one. I think that in the building of the roads too much 
consideration has been paid to the man who attempts 
to build the greatest amount of yardage for the least 
amount of money, forgetting that cost is an annual 
affair rather than a first affair. We have built con- 
crete roads in Wayne County as low as $1.04 per square 
yard, figuring in the drainage, the engineering, the cul- 
verts, subgrading, and grading, — all those things, — fig- 
uring on the concrete yardage only ; and we have built 
them at a cost as high as $1.Y1. The conditions on a 
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given mile of road are not necessarily the same as on 
some other mile. We pay $1.00 per ton for washed 
and screened gravel. The lowest price that we have 
paid for washed and screened sand is 83 cents per ton. 
We have paid as high as $1.85 per ton for gravel and 
$1.55 per ton for sand. We cannot approximate costs 
under such conditions. We have hauled as short dis- 
tances as half a mile and as long distances as nine miles. 
The question of cost is something that must he settled 
in individual communities. I think our cost has been, 
on an average, about $1.50 per square yard. I do not 
think we shall ever be able to build at as low a cost as 
$1.04: again, and I think, under ordinary conditions, 
we shall not have to pay as high as $1.71 per square 
yard. We have an efficient organization and are put- 
ting all the money necessary (not with the idea of being 
wasteful) into making a good road, a durable road, and 
a road easily and cheaply maintained." 

The tables on pages Y8 and 79 give figures on a 
number of the different pieces of road built during 
1911. They do not include the cost of drainage. 



CHAPTEE X. 

CONCEETE EOADS NeAE PHILADELPHIA. 

The year of 1913 produced some interesting speci- 
mens of concrete road construction in the vicinity of 
Philadelphia. One of these was built by the Pen:!isyl- 
vania State Highway Department after a thorough in- 
vestigation by experts into the merits of concrete roads 
in that and other states. The department then decided 
to adopt concrete for a very important stretch of road, • 
totaling about three miles. 

The road to be improved was an old macadam road 
at one end and telford at the other. When repairs 
were made the telford repair material soon disappeared 
in the mud and the road was as bad as ever. The same 
applied when stone was put on the old macadam road. 
The road extends from Huntingdon Valley Station on 
the Philadelphia & Eeading Eailway to City Line Ave- 
nue, in Moreland Township, Montgomery County, Pa. 
It is a main highway and the principal entrance into 
Philadelphia through Poxchase and other important 
farming communities in that district. It is also a 
feeder to a j&ne manufacturing section, and consequently 
receives a great deal of heavy traffic. And another im- 
portant point that is responsible for a great deal of 
traffic is the fact that the road is free, while the other 
principal thoroughfare from the same section into Phil- 
adelphia is a toll road, on which the tolls are very high. 

These things were all taken into consideration by 
the Pennsylvania State Highway Department in con- 
sidering the type of road to be built, as it was realized 

(82) 
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that a very large percentage of the traffic that was com- 
pelled to use the toll road because of the impassable 
condition of the other main outlet would abandon the 
toll road for the new free road. The decision was 
quickly reached that a well-built concrete road was the 
only type that should be built, and bids were taken at 
once. 

The total length of the road is 14,317 feet, and 
the total width is 30 feet to limits of right of way line. 
The concrete road itself is 16 feet wide, with a 7-foot 
shoulder on each side. Through the cuts there is a 3- 
foot gutter, as during heavy rains an immense amount 
of water runs down over the old road. The contract 
price for the road was $50,718, which is about $3.57 
per lineal of 30-foot road, and includes the shoulders, 
gutters, tile drains, roadways and all bridges and cul- 
verts. The total contract price -figured on a square 
yard basis for the length of road and 16-foot width is 
about $1.99 per square yard, but this does not mean that 
the concrete road 16 feet wide cost this amount. It must 
be taken into consideration that from this should be de- 
ducted the cost of the excavating beyond the 16-foot 
concrete roadway, the gutters and 7-foot shoulders on 
each side of the road for its entire length, and seventeen 
concrete culverts, all of which were reinforced and 
some of them in reality small bridges. The unit prices 
on the road were as follows: Excavation, 65 cents per 
cubic yard; concrete laid, sprinkled and topped, $1.10 
per square yard; 7-foot shoulders, 20 cents per square 
yard; gutters on both sides,, 10 cents per lineal foot. 
It will be seen, therefore, that the cost of the concrete 
road compares most favorably with a macadam or bitu- 
minous road of any type. 
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The road is one course in thickness, without reinforce- 
ment of any kind, and is of uniform thickness over the 
entire width. It is worked to a three-inch crown, the 
sub-base being also rolled to this crown. The mix was 
1 :2 :4 of carefully selected materials, clean and well 
graded. Gravel was used on part of the road, and 
crushed stone on the remainder. 

The old foundation was used wherever practical as a 
sub-base, broken stone being used to strengthen mushy 
spots, all of which were excavated to a safe depth. The 
contractor kept an engineer with a transit on the work 
all the time, as the state gave only the ground levels at 
the beginning of the work. All other details were left 
entirely to the contractors. The total excavation 
amounted to about 11,000 cubic yards, while the fills 
necessitated the use of the total of this excavation and 
an additional 10,000 yards, which was obtained from a 
nearby quarry, and was principally strippings. 

As soon as the grader had finished a section of the 
road, the roller crew took it, rolling and reroUing the 
sub-base with a 10-ton Kelly-Springfield roller. As 
soon as a soft spot was found which did not pack prop- 
erly under repeated rolling, a crew with shovels was 
put to work taking out the spongy clay, sometimes going 
down several feet. Such holes were then filled up with 
stone or gravel, the voids being properly filled vdth 
sand. This was then rolled to the level and crown of 
the rest of the sub-base and made a permanent and solid 
fill. This sub-base was thoroughly soaked as soon as 
rolled, and was continually wet from the time it was 
prepared All of this work was done in April, May and 
June and much bad weather was encotmtered and the 
work held back considerably. In fact, there were sev- 
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eral periods when not a wagon could be moved on the 
road for from five to ten days at a time. 

All during the previous winter, the contractors had 
been hauling stone to convenient points along the line 
where they had decided to locate the mixing plants. 
The gravel and stone used in making concrete were 
well graded, running from % to iVi inches. The gravel 
was shipped to the work in carloads, while the crushed 
stone was secured from the quarry previously referred 
to. This stone was a bastard granite and was very hard, 
rt was difficult at times to get the mortar to flush up 
properly. The sand used was a clean washed Delaware 
river bar sand. It was coarse and sharp, and graded 
well up to %-inch, containing quite a few fine pebbles 
about Vs to ^4-inch. AUentown cement was used, a 
total of 6,250 barrels being required. No storage fa- 
cilities, other than the cars in which the cement was 
shipped, were provided or required. So carefully had 
the contractors worked out the requirements that it was 
possible to store the cement in the cars, at the same time 
receiving a carload a day, unloading and using same, 
and keeping an emergency car on hand to provide for 
shortage, and still keeping within the demurrage limit 
set by the Interstate Commerce Commission and the 
railroads. 

The contractors provided their own water supply 
system. A duplex steam-driven pump with a capacity 
of 80 gallons per minute was set up as required at five 
points along the road. Water was taken from several 
streams, all branches of Pennypack creek, and an ample 
supply of water was to be had constantly. The pump 
had a 3-inch suction inlet, and the main distributing 
line was 2-inch screw joint pipe. Frequently this line 
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was 3,500 feet in length, which distance was handled 
easily by the pimip. Along this distributing line were 
%-inch Tee outlets every 200 feet, so that water could 
readily be had along any portion of the work. IN'o tank 
was used in connection with this system, a relief valve 
being used instead, and all water passing the relief valve 
was then permitted to run back to the creek. The line 
was, therefore, kept constantly full and under a good 
working pressure. At times four hose lines were in use 
at one time sprinkling the road, with other lines run- 
ning to the mixers. 

The mixing plant consisted of a %-yard Kansome 
mixer, a %-yard Smith mixer and a %-yard Ransome 
mixer. These mixers were all steam driven, were 
mounted on trucks, and equipped with power side load- 
ers and automatic tanks. The %-yard mixer was used 
only in mixing concrete for the many culverts which 
were built, and this size was found to be most econom- 
ical, whether the culvert was a large or small one. 

Horse buggies were used in handling the material 
from the source of supply to the mixers. These had 
wide tires of steel, and did not ciit up the sub-grade 
to any extent. Briggs carts were used to take the con- 
crete from the mixer to the place where it was deposited. 
Three of these were used with each mixer gang, and 
each took the entire batch of material from the mixer. 
These carts also had wide steel tires and helped roll the 
sub-grade. 

The edges of the concrete road do not end abruptly, 
but have a 3-inch bevel, thus affording additional pro- 
tection in case a steel-tired vehicle pulls off the road 
proper onto the shoiilders on either side. To secure this 
bevel, a template was made of wood, and the side forms 
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placed against it, being held firmly in place by long 
iron pins. This was done after the grade was estab- 
lished. Wood side forms were used, and were always 
well ahead of the concreting gangs. One carpenter and 
his helper with each concreting gang attended to making 
and setting all side forms. 

The first concrete on the road itself was laid on 
July 1, and it took exactly two months to lay the total 
length of concrete. There were 43 working days, which 
is the good average of 333 lineal feet of 16-foot road per 
day, or 5,328 square feet of concrete in nine hours' 
working time. 

There were no expansion joints whatever provided 
for, and it is expected that the concrete Avill crack every 
30 to 40 feet. It was decided to let the joints open 
naturally and then to treat them at once by filling in the 
cracks with asphaltum, giving this matter careful atten- 
tion. This method of procedure was expected to be 
equally as good if not better than providing artificial 
joints, in view of the fact that the entire surface of the 
road was to have a thin surface coat of Tarvia A. 

The template used in giving the road the proper 3- 
inch crown was a 3-inch plank, properly curved to the 
crown of the road, the face of which was bound with 
steel, which both protected the template and made it 
easier to use without it raising. This template was 
built by the contractors, had side handles on each end, 
and was easily operated by two men. It was used in the 
usual way, resting on the side forms, and worked back 
and forth across the road. This template was adjustable 
to different crowns. 

The bridge used in floating and finishing off, and 
fixing up any defects left by the template, was of heavy 
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planks, with truss rod reinforcements, giving it ample 
strength, and permitting the workers on it to be closer 
to the concrete surface than is usually the case. Usually 
one man was able to float and finish up, keeping up with 
the template. The bridge likewise rested on the side 
forms, and was so constructed that it could readily be 
moved and placed by one man. 

As soon as the initial set of the concrete had taken 
place, it was well sprinkled, and was kept wet continu- 
ously for six days. Frequently four lines of hose were 
being used in this Avork. The road was not covered, as 
it was to be siirfaced with Tarvia, as will be described 
later, and covering the surface would not only have 
caused delay in construction and completion of the road, 
but would have deposited foreign matter that would not 
have yielded readily to sweeping. 

As a topping, Tarvia A was used, O.-l gallon to the 
square yard being placed. This portion of the work 
was done by the Barrett Manufacturing Company, who 
manufacture the topping ,used. This topping was de- 
livered hot at the road by the distributing machine, 
which was mounted on an Alco truck chassis. As soon 
as the Tarvia had been sprinkled on the road, the entire 
surface was covered with 3/16-inch trap screenings, 
evenly spread with stiff brooms, and rolled at once with 
a 5-ton tandem steam roller. The resulting thickness of 
the topping is about 3/16-inch. It is expected that this 
will have to be renewed annually, though it is possible 
that after it wears off the concrete surface of the road 
will be permitted to take up the wear. This will be de- 
termined by actual usage, however. Just prior to sprink- 
ling the road with Tarvia, the entire surface was well 
swept with stiff brooms, and all foreign matter and dust 
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carefully removed. The machine traveled an average 
of 350 feet per miniite while sprinkling. The topping 
was not put on until at least fifteen days after the con- 
crete had been placed. 

At all approaches and intersecting roads and drive- 
ways to the new road, 100 feet of 8-inch telford road 
was constructed. This was done to clean the wheels 
of vehicles ahout to turn on the concrete road, and will 
assist materially in keeping the road clean. The cross- 
ing at the junction of the concrete road with the Second 
Street pike is of 12-inch concrete with 'a dip to carry 
off surplus surface water, and is spread out to a width 
of YO feet, thus taking in the entire intersecting square. 

About one hundred men were regularly employed 
on the work. Two concrete gangs were used on the road 
work, each consisting of 25 men, distributed as follows: 
Two mixer men and one mixer engineer, two men feed- 
ing sand and five feeding gravel or stone to the mixer, 
four hauling concrete, three placing and distributing 
concrete, three men on the stone loader, two men on the 
template, one on the bridge striking off and floating, 
two men setting forms and one man sprinkling. Then 
there was a third crew building the concrete culverts, 
this crew varying in different locations. One engineer 
attended to the pump, doing his own firing; one engi- 
neer operated the loader, and one engineer with helper 
operated the steam shovel. Two carpenters with the 
same number of helpers attended to all form work and 
side forms for the road, repairs, etc. 

The four engineers were paid $2.50 and $3.00 per 
day; steam shovelmen $6.00 per day; cement workers, 
template men and finisher on the bridge, all $2.00 per 
day, and common labor $2.00 per day. In addition to 
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these wages, the contractors housed and fed all men 
employed, making the wages paid considerably above 
the average road wages. 

Other concrete roads have been bnilt in lower 
Merioh. township, Montgomery county, just across the 
Philadelphia county line. Here are located many fine 
residence boroughs containing the summer houses of the 
wealthiest people of Philadelphia. This township has 
for thirty years been recognized as having the finest 
roads in the country. Those in charge of these roads 
decided that, although their own roads were good in 
most cases, the proven low maintenance and repair costs 
of the concrete road made it desirable for their district. 

The road to be replaced, Railroad avenue, had for- 
merly been the roadbed of the main line of the Penn- 
sylvania Railroad Oompany in the TO's and was later 
a macadam road. On part of it there is a Y per cent 
grade, about 800 feet in length, at the top of which is a 
bad curve. Traffic is very heavy over this section, and 
although in past years it was nearly all horse traffic, now 
it is practically all automobile and delivery truck traffic. 
The result is that the pneumatic and solid rubber tires 
simply pulled the road to pieces, and it was necessary to 
constantly keep repairing it. 

It might also be mentioned here that this road, as 
well ias Greenfield avenue, is used daily as a testing 
track by the Autocar Company, whose plant is but a 
couple of blocks distant at Ardmore. Hundreds of truck 
chasses, heavily loaded with boxes of stone to give them 
weight equivalent to a loaded truck, are driven at high 
speed ove:y these roads for ten hours a day, six days in 
the week. The result has been that these roads, after a 
few weeks' traffic, became covered with ditches and ruts. 
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They were repaired every few weeks by tlie township, 
so that notwithstanding the heavy traffic, they were kept 
in fair condition, hut the expense was very great. 

The old macadam road made an excellent founda- 
tion and suh-hase where it could be used, although the 
establishing of the new grades required the removal of 
a great deal of it. The contractors put five teams, 25 
men and a 10-ton road roller at work, and in five days 
the grading was completed. Five hundred fe6t of the 
road on the grade mentioned was sided on both sides 
with vitrified brick to carry of the streams of water that 
frequently flowed over the old road during heavy rains. 

The construction of the road proper was then 
started, working from the Lancaster pike down the hill. 
A new Oshkosh steam driven mixer, with a capacity of 
10 cubic feet per batch, was put on the work, the con- 
tractors having no larger mixer available and to be 
spared. This mixer was rather small for the amount of 
Avork, and the number of men employed could not make 
the speed that they should had they been able to get the 
concrete as fast as they could place and finish it. How- 
ever, they averaged from 200 to 2Y5 lineal feet of road 
per day of ten hours, which under the circumstances 
was not bad. Delays were also caused by the failure of 
cement, sand and gravel to arrive as had been planned. 

The contract price for the Railroad avenue section 
of the road was $1.00 per square yard. This did not in- 
clude the cement, of which 800 barrels were required. 

The road is IS feet in width, and is laid on a flat 
siib-base. The concrete is 5 inches thick at the sides, 
gradually increasing to 7 inches at the center or crown. 
A 1 :2 :3 mix was used throughout on this section. The 
batch remained in the mixer for from 30 to 40 seconds 
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after being dumped in by the side loader. An auto- 
matic water gauge admitted water to the batch after it 
reached the drum. The mix used was an excellent one, 
and was fairly wet or sloppy. The sub-base was kept 
well watered before the concrete was laid, the contrac- 
tors having laid a temporary line of 6-inch pipe along 
the road from where the mains of the Springfield Water 
Company had been tapped. The water main was tapped 
about the middle of the new road, and a meter placed 
underground, as the water was not furnished free to the 
contractors. It will not be out of place to add that in 
this case, water charges form' a considerable item in the 
cost of the road. This is a point which contractors for 
roads of this kind should carefully investigate when 
going over prospective work to make up bids. 

The coarse aggregate used consisted of gravel and 
crushed stone that had passed a %-inch screen and was 
retained on a 1%-inch screen. The sand or fine aggre- 
gate was of excellent quality, well graded from fine to 
coarse, and was clean and sharp. Both coarse and fine 
aggregate were dumped ahead of the work and mixer, 
and directly on the rolled sub-base, which minimized 
the distance to be carried in the barrows preparatory 
to loading the mixer. The mixer was kept from 25 to 50 
feet in advance of the work, and required but about five 
minutes to move it by hand. 

Wooden side forms of 2x5-inch plank, set on edge 
and held firmly in place by steel pins, were used. On 
the section of the road where the brick gutter was neces- 
sary, a %-inch joint between the brick and concrete was 
provided by setting in a plank of that thickness and 5 
inches high. This joint was afterward well cleaned 
out, poured with asphalt and the top covered with sand, 
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making a tight and waterproof joint, and at the same 
time protecting the sides of the road from wheels when 
vehicles should pull up at the curb. These side forms 
were thoroughly wet before putting in, and were usually 
removed in about four hours. There was no trouble 
experienced through side forms sticking or damaging 
the edges of the road when removed. 

Owing to the wet mix used, the road was not 
tamped. Concrete was placed by barrows and spread 
with rakes. The smoothing and surfacing crew fol- 
lowed immediately after the template was worked over 
the surface, establishing the crown. The template was 
heavy, and operated by three men, one at each end work- 
ing the template forward and back on the side forms, 
while the third pulled from the middle with a long han- 
dle attached to the middle of the template. This crew 
was able to easily keep up with five men wheeling and 
dumping concrete and four men spreading. 

A bridge having a clear span of 19 feet was used 
by the smoothing and surfacing crew, which consisted 
of two men, who worked the surface with wooden hand 
floats and trowels, filling up or leveling off any deformi- 
ties left by the template. 

Expansion joints were placed at intervals of 25 
feet. The edges of the concrete at these joints were 
protected with Baker soft steel plates rolled to the shape 
and crown of the road. These plates were slit so that 
lugs bent back were firmly imbedded in the concrete. 
The joint between these plates was formed by a 3/16- 
inch steel plate fastened to the two plates by means of a 
clamp. Prior to clamping the two plates and the central 
division plate, the touching sides of all were well oiled 
with Monogram grease, medium grade. These division 
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plates were pulled after the concrete had set about four 
hours, and no trouble was experienced in their removal. 
Immediately after the removal of the division or center 
plates, wooden plugs were driven in the joints, these 
plugs being aboiit 2 feet apart and extending clear 
across the road, which prevented the joints closing while 
the concrete was setting. 

After the initial set had taken place, usually after 
about four or five hours, the surface was gone over and 
lightly scored with a stiff broom, and then well covered 
with sand and sprinkled at once. Sprinkling was ac- 
complished by means of a hose attached to the tempo- 
rary water line previously mentioned. The surface of 
the completed road was then kept moist for several days, 
after which the sand was swept ofP. There happened to 
be sufficient light rain in this instance to keep the sur- 
face of the concrete wet, so that no more sprinkling was 
required. 

In keeping the mixer supplied, one man was used 
in carrying cement to the mixer, one man placing ce- 
ment in the side loader, two men wheeling sand and 
four men wheeling gravel or stone. On the mixer, 
there was one engineer and one man operating the dis- 
charging spout into the barrows. The side-loader was 
operated by the man who placed cement in the loader. 
Labor was paid 20 cents per hour, or $2.00 per day. 

As a result of these Lower Merion roads, Mr. Ed- 
ward Bok, editor of the Ladies' Home Journal, decided 
to build a similar road in front of his residence in Mer- 
ion, a neighboring suburb. The road is a main thor- 
oughfare carrying very heavy automobile traffic. After 
considerable difficulty in securing permission from the 
township commissioner to build a concrete road, Mr. 
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Bok instructed Mr. E. J. liedden, of Philadelphia, to 
prepare plans and specifications for "the best road that 
could he built, regardless of cost." Work was begun in 
December of 1913. 

The costs of this road will seem high at first glance, 
but it must be remembered that the construction, etc., 
differs materially from other roads. Curb and gutter 
are included, as is also excavation of the old macadam 
road, the preparation of a new sub-base being made 
necessary. The concrete is an inch thicker over the en- 
tire road than is usually the case. Double reinforce- 
ment was used, and the mix was richer than is generally 
made. The aggregate used was much smaller than that 
heretofore used, a small mixer was employed, and only a 
small section was built. But in spite of all the above, 
the total cost of the road, foundation, curb, gutter and 
fixing up after work was completed, was but $2.48 per 
square yard. 

When work was started, the old road was taken up 
over the entire length of the proposed improvement. 
This grading averaged from 10 inches to a foot. The 
new sub-base was trimmed and leveled, and rolled thor- 
oughly with an 8-ton Good Koads Machinery Com- 
pany's road roller. Natural drainage was provided, the 
sub-base being a good quality of gravel and sand, with 
considerable stone left from the old road. The road is 
on a slight hill, connecting with a Tilbertine road at. the 
foot, and with water-bound macadam at the uphill end. 
That section improved with concrete is just YOO feet 
long, and is 24 feet wide between the curbing, the total 
area being 16,800 square feet, or 1,867 square yards. 

The curbing Avas set on both sides of the street. 
It is native stone, dressed on the work. It is but 2 
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inches thick, and 14 inches deep, 4 inches projecting 
above the street or gutter, and 4 inches helow the bottom 
of the concrete slab. It is in very short sections, run- 
ning from 12 to 18 inches in length. ilSTo joints were 
provided where the concrete road and gutter joined the 
curbing on either side, and the earth was softened up 
back of the curb. The idea of this is that as the curb 
is so shallow and light, and the earth soft back of it, 
when the concrete expands, it will be able to carry this 
light curb with it, and the same when it contracts. What 
the result of this theory and innovation will be, will be 
carefully watched by all interested. 

A 1 :2 :3 mix was used throughout. The large ag- 
gregate was clean gravel, all of which passed a %-inch 
screen, and the sand was clean and sharp, being well 
graded up to Vi inch, and was the well-knovoi Jersey 
gravel, as it is called, although the name is misleading. 
The material was revolved in the mixer a full minute. 
The mixer used was a Van Duzen half-bag mixer, cap- 
able of mixing 50 cubic yards of concrete per day. The 
mixer worked close to the point where concrete was be- 
ing laid, and as it was light, was readily moved without 
the machine being stopped. 

The concrete is all one course, laid on a flat sub- 
grade, and is 6 inches thick at the edges with a thickness 
of 8 inches at the center, making a 2-inch crown. It is 
reinforced throughout, the method of placing this rein- 
forcement being a feature. Over the entire road was 
placed No. 14 gauge triangle mesh reinforcement of the 
American Steel & Wire Company. Across this mesh, 
and running from curb to curb, was placed No. 8 gauge 
wire which was joined to the triangle mesh every 4 
inches. This reinforcement was then placed about the 
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center of the thickness of the concrete. Five inches of 
concrete was laid, the reinforcement was put in place, 
and then the remainder of the concrete was put on. But 
a few minutes elapsed between the placing of the first 
concrete and the last, so that that first placed had no 
time to harden. The reinforcement settled by its own 
weight about an inch into the concrete it was laid on, so 
this brought it about to the center of the mass. 

The sub-base was thoroughly saturated before any 
concrete was laid. All water used on the work was fur- 
nished from the private water supply system at the Bok 
home. Baker joints were used, these plates being placed 
every 25 feet, and making the concrete slabs 24 by 25 
feet. The joints are ■14-inch wide, and are filled with 
elastite. 1 a; , ^1 

The crown was formed by working a template over 
the surface between the curbs. The bridge rested on 
boards placed on top of the curbing, and extended over 
the entire street. The surface was floated and finished 
from this bridge, after which it was roughly scored vs^h 
a rattan broom to prevent slipping. It was close to the 
freezing point while .this road was being built, and the 
contractor kept men there all night working by lantern 
floating the surface and placing concrete slowly. It 
was very slow setting, but did not freeze. 

An average of 100 lineal feet of road was laid 
every day, and the entire work was completed in just 
seven days, which included grading, concreting and 
curbing. As soon as the surface had set sufficiently, it 
was sprinkled and covered with sand. The entire sur- 
face was well sprinkled every morning, and traffic was 
not allowed on any portion of the road for two weeks 
after the last concrete was laid. 



98 Concrete Roads and Pavements. 

An average of 25 men were employed on the work. 
Three men worked on the mixer, two men delivering 
gravel and one sand to the mixer; three men wheeling 
away concrete, two tamping, two on the reinforcing, 
one on the forms, two on the suh-grade smoothing it up 
where it had heen cut, one finishing off, one on the curb, 
one superintendent, and the remainder working wher- 
ever they were needed. 

The costs of constructing this road were as follows : 

1,400-foot curb, furnished and set at 25c per foot % 350.00 

Excavating and preparing sub-base 550.00 

Concrete work, 1:2:3 mix, including double reinforce- 
ment, gutters. Baker plates with elastic filler, at 
$2.00 per square yard, 1,867 square yards 3,734.00 

Total cost of road '. .$4,634.00 

An analysis of the above costs is interesting. The 
road cost complete, which includes sub-base preparation, 
furnishing and setting curbing and sodding, concrete 
work and contractors' profits, $6.62 per lineal foot for 
a 24-foot road, which is $34,953.60 per mile. This is 

' no more than has been paid for other types of roads in 
this state, although the above prices are higher than a 
good concrete road can be built for, using the standard 
thickness, standard mix, either single or no reinforce- 
ment, and a contraction joint filled with bitumen and 
sand mixed. It must also be taken into consideration 
that this was but a short stretch of road, and that the 
cost of delivering equipment was the same as though 

. it had been a mile or more in length. The grading cost 
was 29% cents per square yard, averaging removal of 
one foot of material, or about 88 cents per cubic yard. 
The concrete roadway itself, including double reinforce- 
ment, protecting plates and filler for the contraction 
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joints, protection while curing, aiid all other items, such 
as bridge, template, lumber, etc., cost $2 per square 
yard. The furnishing and setting of the curb, and sod- 
ding over same, costs 25 cents per lineal foot. 

A service test roadway including several sections 
of concrete construction was completed in the fall of 
1913 in the vicinity of Philadelphia. The accumula- 
tion of data on this road is to be used as a future guide 
in connection with country road construction near 
Philadelphia. The road forms a part of the Byberry 
and Bensalem Turnpike, a direct road to New York. 

On account of lack of transportation facilities and 
the scarcity of labor, the work was carried on with diffi- 
culty. The laborers had to be brought from Phila- 
delphia at the contractor's expense. The materials used 
were shipped to the nearest stations on the Philadelphia 
& Heading Railway. The average hatil from the rail- 
road to the work was 1% miles. 

The roadway comprises 26 different sections, em- 
bracing practically all the present-day standard methods 
of construction and materials. These methods and de- 
tailed costs of construction are included in a report to 
the Director of Public Works by Mr. William H. Con- 
nell. Chief of Bureau of Highways and Street Clean- 
ing. The following are the sections of concrete road : 

Five-Inch Concrete Pavement with Bituminous 
Top. The foundation course was originally old water- 
bound macadam with a telf ord base. 

The surface was graded to within 5^/2 inches of 
the finished grade and additional materials was added 
where required. It was then thoroughly rolled. 

A 6-inch concrete base, proportioned 1 :3 :6, was 
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laid upon the prepared subgrade without joints. The 
concrete was mixed in a portable rapid mixer, and the 
surface was finished to grade with a template and trow- 
els and swept with a stiff broom when partially set. 

A bituminous top of i/^ gallon per square yard of 
Pioneer Eoad Surface Asphalt was applied at a tem- 
perature of 350° and covered with clean trap rock chips 
passing %-inch screen and rolled with a 6-ton tandem 
roller. 

Cost — Cost per 

Item— sq. yd. 

Preparation of base course .' .$0.0571 

Concrete pavement 0.9500 

Bituminous top 0.1261 

Trimming shoulders 0.0130 



$1.1462 
Concrete pavement per cu. yd $6.84 

Detailed Cost — Preparation of Base Course. 

Cost per 
Material — ' sq. yd. 

Item: 

1%-in. trap rock, 4.73 cu. yds., at $2.312 $0.0205 

Labor — 
Item: 

Scarifying $0.0132 

Shaping 0.0234 

533.3 sq. yds at $0.0571 

Concrete Pavement — 
Materials — Cost per 

Item. sq. yd. 

1%-in. trap rock, 72.75 cu. yds., at $2.312 $0.3154 

Sand, 36.4 cu. yds., at $1.8432 0.1258 

Forms, etc., 75-ft. B. M., at $8.50 0.0012 

Portland cement, 90.75 bbls., at $1.85 0.3148 

Labor 0.1928 

533.3 sq. yds. at $0.9500 
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Bituminous Top — 
Materials — cost i>er 

Item: , sq. yd. 

%-in. trap rock, 4.44 cu. yds., at $3.5944 $0.0299 

Pioneer road surface asplialt, 2,260 lbs., at $0.012395 0.0525 

Labor — 

Item: 

Sweeping $0.0045 

Heating bituminous materials 0.0108 

Applying bituminous materials 0.0081 

Chipping 0.0098 

Rolling 0.0105 

533.3 sq. yds. at $0.1261 

Costper 
Trimming Shoulders . . sq. yd. 
Labor — 533.3 sq yds. at $0.0126 

Five-Inch Concrete Pavement with Bituminous 
Top. — The foundation course was originally old water- 
bound macadam with a telford base. This was removed 
to a depth of 5% inches below the finished grade, and 
where the original surface was below* this grade, the 
surface was loosened and 1%-inch stone and screenings 
were spread and rolled to raise the surface to the re- 
quired grade for the laying of the concrete base. 

A concrete pavement 5 inches thick, proportioned 
1 :3 :6 and mixed in a "No. 2 Bansome concrete mixer 
with a charging device was laid on the prepared subi 
grade. The surface of the concrete was finished with a 
template and trowels and was roughened with a stiff 
broom. One-quarter-inch transverse contraction joints, 
at right angles to the roadway, were provided at inter- 
vals of 40 feet. For this purpose %-inch iron plates 
were embedded in the concrete and removed as soon as 
the concrete had hardened. After the concrete was 
thoroughly set, the joints were filled with Pioneer road 
surface asphalt. 
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From station 52+50 to 54-1-58 a bituminous top 
of Ugite was applied. After sweeping the surface of 
the. concrete, 1/6 gallon per square yard of Ugite "A" 
was applied by hand and % gallon per square yard of 
Ugite ISTo. 3 was then applied at a temperature of 280° 
by a. pressure distributor. A coating of %-inch dry 
trap rock chips followed. Another application of •% 
gallon per square yard of Ugite 'No. 3 was then applied 
at a temperature of 280° by a pressure distributor, 
which in turn was covered with torpedo sand and rolled 
with a 12-ton 3-wheel roller. 

From station 54-(-58 to 57-|-lY a bituminous top 
of Tarvia was applied. After sweeping the surface, of 
the concrete, Vt gallon per sqtiare yard of Tarvia "B" 
was applied cold, after which % gallon per square yard 
of Tarvia "A" was then applied at a temperature of 
250° with a pressure distributor and covered with tor- 
pedo sand. 

From station 57-|-lT to 59-1-50, a bituminous top 
of Texaco asphalt was applied. After sweeping the sur- 
face of the concrete, % gallon per square yard of Tex- 
aco asphalt cut back with naphtha was applied by hand, 
after which 6/10 gallon per square yard of Texaco As- 
phalt, 55 penetration, was applied by hand at a tem- 
perature of 450° and covered with clean trap rock chips 
passing %-inch screen and rolled with a 12-ton 3-wheel 
roller. 

Cost — Cost per 

Item. sq. yd. 

Foundation course $0.0816 

Concrete pavement 0.7464 

Shoulders 0.0594 

Bituminous top, Ugite 0.1814 

Bituminous top, Tarvia 0.1215 
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Bituminous top, Texaco 0.1632 

Foundation course, concrete pavement and bitu- 
minous top, Ugite 1.0094 

Foundation- course, concrete pavement and bitu- 
minous top, Tarvia 0.9495 

Foundation course, concrete pavement and bitu- 
minous top, Texaco 0.9912 

Detailed Cost, Foundation Course — Cost per 

Materials — sq. yd. 

1%-in. limestone, 31.1 cu. yds., at $2.125 $0.0523 

Labor- 
Item: 

Scarifying $0.0071 

Shaping 0.0171 

Spreading stone 0.0051 

1,263.1 sq. yds. at $0.0816 

Concrete Pavement — 
Materials — Cost per 

Item: sq. yd. 

Crushed pebbles, 170.3 cu. yds., at $1.8125 $0.2444 

Sand, 84.3 cu. yds., at $1.885 0.1258 

Portland cement, 176 bbls., at $1.30 0.1812 

Lumber, 150 ft. B. M., at $28.00 0.0033 

Labor 0.1917 

1,263.1 sq. yds. at $0.7464 

Shoulders — Cost per 

Materials — sq. yd. 

Cinders, 5 tons, at $1.25 $0.0049 

Labor 0.0545 

1,263.1 sq. yds. at $0.0594 

Bituminous Top, Ugite, Station 52-f-50 to 54-J-58 — 
Materials — Cost per 

Item : sq. yd. 

Ugite "A," 75 gals, at $0.07 $0.0134 

Ugite No. 3, 250 gals., at $0.08 0.0512 

%-in. trap rock, 7 tons, at $1.90 0.0340 

Torpedo sand, 6 tons, at $2.95 0.0422 

Labor — 
Item: 

Hauling ' $0.0266 

Sweeping 0.0019 
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Applying bituminous materials 0.0064 

Spreading chips 0.0057 

391 sq. yds. at $0.1814 

Bituminous Top, Tarvia, Station 54 + 58 to 57 + 17— 
Materials — Cost per 

Item: sq. yd. 

Tarvia "B," 91 gals., at $0.07 $0.0139 

Tarvia "A," 191 gals, at $0.085 0.0354 

Torpedo sand, 9.5 tons, at $2.75 0.0569 

Labor — 
Item: 

Hauling $0.0085 

Sweeping , . 0.0016 

Applying bituminous materials 0.0036 

Spreading chips 0.0016 

459 sq. yds. at $0.1215 

Bituminous Top, Texaco, Station 57+17 to 59+50 — 
Materials — Cost per 

Item: sq. yd. 

Texaco asphalt, 270 gals., at $0.085 $0.0555 

Naphtha, 36 gals., at $0.18 0.0157 

Trap rock chips, 6 tons, at $2.20 0.0320 

Labor — 
Item: 

Hauling $0.0072 

Sweeping 0.0012 

Heating bituminous materials 0.0099 

Applying bituminous materials 0.0221 

Spreading chips 0.0051 

Rolling 0.0145 

413 sq. yds. at $0.1632 

Five-Inch Concrete Pavement with Bituminous 
Top. The foundation course was originally old water- 
bound macadam with a telford base. This was removed 
to a depth of 51^! inches below the finished grade, and 
where the original surface was below this grade the sur- 
face was spiked and 1%-ineh stone and screenings were 
spread and rolled to raise the surface to the proper 
grade. 

A concrete base, 5 inches thick, was laid upon the 
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subgrade. This concrete was proportioned 1:3:6 and 
was mixed by a 'Ko. 2 Eansome concrete mixer equipped 
with a charging device. The surface of the concrete was 
finished with a template and trowels and was roughened 
Avith a stiff broom. 

Transverse contraction joints, at right angles to 
the line of roadway, were provided at intervals of 40 
feet. For this purpose two pieces of tar felt paper were 
embedded in the concrete at each joint and trimmed to 
the grade of the concrete surface when it was finished. 

From station 8Y-f-50 to 92, a bituminous top was 
laid. From station 87-f50 to 90, 4/10 gallon per 
square yard of Dolarway bitumen was applied at a tem- 
perature of 270° and covered with torpedo sand. 

From station 90 to 90+70, Vs gallon per square 
yard of Bicomac was spread on the surface of the con- 
crete pavement. A mixture of trap rock chips, trap rock 
dust and Bicomac was then applied and rolled with a 
hand roller. One-half of this surface was covered with 
trap rock dust and rolled lightly. The other half was 
covered with trap rock chips and rolled lightly. 

From station 90-J-70 to 91+35. 4/10 gallon per 
square yard of asphalt cut back with naphtha was 
spread upon the surface of the concrete pavement and 
the naphtha was burned out. Trap rock chips were then 
spread and rolled into this asphalt coating with a hand 
roller. 

From station 91+35 to 92, % gallon per square 
yard of Bicomac was spread upon the surface of the 
concrete pavement, after which 4/10 gallon per square 
yard of asphalt was applied at a temperature of 400° 
and covered with clean trap rock chips passing %-inch 
screen. 
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Cost — Cost per 

Item : sq. yd. 

Preparation of foundation course $0.1680 

Concrete pavement 0.8792 

Trimming shoulders 0.0391 

$1.0863 

Bituminous top Dolarway 0.1689 

Bituminous top Bicomac mixing method 0.1203 

Bituminous top cut back asphalt fired 0.1057 

Bituminous asphalt and Bicomac 0.1004 

Detailed Cost Preparation of Foundation Course — ■ Cost per 
Materials : sq. yd. 

1%-in. limestone, 524 cu. yds., at $2.00 $0.0845 

Labor — 
Item: 

Scarifying $0.0577 

Shaping 0.0012 

Spreading Stone 0.0202 

Rolling and watering 0.0044 

1,240.7 sq. yds. at $0.1680 

Concrete Base- 
Materials — Cost per 
Item: sq. yd. 

Crushed pebbles, 167.6 cu. yds., at $1.8125 $0.2448 

Gravel, 82.8 cu. yds., at $1.885 0.1258 

Portland cement, 173 bbls. at $1.30 0.1813 

Forms, etc., 300 ft, B. M., at $28.00 0.0068 

Labor 0.3205 

1,240.7 sq. yds. at $0.8792 

Trimming Shoulders — Cost per 

Materials : sq. yd. 

Cinders, 15 tons at $1.25 $0.0151 

Labor 0.0240 

1,240.7 sq. yds. at $0.0391 

Bituminous Top Station 87+50 to 90 Dolarway. 
Materials — Cost per 

Item: sq. yd. 

Dolarway bitumen, 200 gallons, at $0.095 $0.0417 

Torpedo sand, 7 tons, at $2.75 0.0422 

Labor: 

Hauling $0.0482 

Heating bituminous materials 0.0055 

Applying bituminous materials 0.0184 

Chipping bituminous materials 0.0129 



456 sq. yds. at $0.1689 
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Bituminous Top Station 90 to 90+90 Bicomac, Mixing 
Method — 
Materials — Cost per 

Item: sq. yd. 

Bicomac, 72 gallons, at $0.100 $0.0581 

%-inch trap rock, and 

Trap rock chips, 2% tons, at $2.20 0.0444 

Labor 0.0274 

124 sq. yds. at $0.1299 

Bituminous Top Station 99-|-70 to 91+35 Cut Back Asphalt. 
Fired — 
Materials — Cost per 

Item: sq. yd. 

Bicomac, 7 gallons, at $0.10 $0.0061 

Cut back asphalt, 58 gallons, at $0.11 0.0555 

Trap rock chips, 1% tons, at $2.20 0.0287 

Labor 0.0274 

115 sq. yds. at $0.1177 

Bituminous Top Station 91+35 to 92 Asphalt and Bicomac — 
Materials — Cost per 

Item: sq. yd. 

Bicomac, 46 gallons, at $0.10 $0.0241 

Asphalt, 60 gallons, at $0.115 0.0362 

Trap rock chips, 2 tons, at $2.20 0.0230 

Labor 0.0274 

191 sq. yds., at $0.1107 

Five-Inch Hassam Concrete Pavement with Bitu- 
m,inous Top. The fotindation course was originally old 
waterboTind macadam with a telford base. This was re- 
moved to a depth of 5^/^ inches below the finished grade 
and where the original surface was lower than this 
grade, the surface was loosened and 1%-inch stone and 
screenings were spread and rolled to raise the surface to 
the required gi-ade for the laying of the concrete pave- 
ment. 

Stone was spread upon the foundation course and 
rolled with a 6-ton tandem roller to a finished depth of 
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5 inches. From Station 112+50 to 114+85, 2y2-inch 
trap rock was used. 

From Station 114+85 to 116, iV^-inch trap rock 
was used. 

From Station 116 to 118, crushed pehhles in size 
from 1 to 2 inches were used. 

Cement grout, proportioned 1 :2, was mixed in a 
Hassam grout mixer and poured on the stone until the 
grout flushed to the surface. As soon as the grout had 
settled the road was rolled with a 6-ton tandem roller. 

A bituminous top was laid upon the concrete sur- 
face. One-fourth gallain per square yard of Ugite No. 
3 was applied at a temperature of 250°, by a pressure 
distributor which was covered with clean trap rock chips 
passing %-inch screen and rolled with a 6-ton tandem 
roller, after which 1/4 gallon per square yard of an 
asphaltic cement was then applied at a temperature of 
425° by a pressure distributor and covered with clean 
trap rock chips passing V2-inch screen and rolled. 

Cost — Cost per 

Item : ^ sq. yd. 

Preparation of foundation course $0.2255 

Concrete pavement 0.8919 

Bituminous top 0.1331 

11.2505 

Detailed Cost Preparation of Foundation Course — Cost per 
Materials : sq. yd. 

1%-in. limestone, 48 cu. yds., at $2.00 $0.0977 

Labor — 
Item: 

Shaping ' 0.0572 

Spreading stone 0.0362 

Rolling and watering 0.0344 



983.1 sq. yds. at $0.2255 
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G-routed Concrete Pavement — 

Materials — Cost per 

Item: sq. yd. 

1%-in. trap rock, 28.4 cu. yds., at $2.43 $0.0702 

2%-in. trap rock, 58.9 cu. yds., at $2.43 0.1456 

Crushed pebbles, 44.9 cu. yds., at $1.8125 0.0911 

Sand, 46.7 cu. yds., at $1.74 0.0827 

Portland cement, 175 lbs., at $1.30 0.2314 

Forms, etc., 275 ft. B. M., at $28.00 0.0078 

Labor — 

Item: 

Concrete pavement 0.0991 

Grouting $0.1640 

983.1 sq. yds. at $0.8919 

Bituminous Top — 

Materials — Cost per 

Item: sq. yd. 

Ugite No. 3, 246 gals., at $0.08 $0.0200 

Asphaltic cement, 246 gals., at $0.1095 0.0274 

Trap Rock chips, 20 tons, at $2.20 0.0447 

Labor — 

Item: 

Sweeping 0.0059 

Heating bituminous materials 0.0115 

Applying bituminous materials 0.0063 

Spreading chips 0.0097 

Rolling 0.0076 

983.1 sq. yds. at .$0.1331 



OHAPTEK XI. 

ExPEKIMEWTAI. EoADS BuiLT BY THE UlTITED StATES 

Office of Public Eoads. 

The United States Office of Public Koads has con- 
ducted or assisted in several experimental concrete 
roads, in which the effect of mixing oil with the con- 
crete, and of treating the surface with various bitumens, 
have been especially investigated. Since 1911, money 
has annually been appropriated for constructing ex- 
perimental roads; prior to this date no funds were 
available, but the office collaborated with various insti- 
tutions and communities which bore the expense. 

The first of these experimental roads was built in 
1909 in cooperation with Cornell University. Two 
sections of concrete road, one 530 feet long and one 35 
feet long, were built. Each consisted of a foundation 
course of crushed limestone and a wearing course of 
4-inch concrete. The longer section was of a 1 :2 :5 
concrete of cement, sand and crushed limestone; 
the shorter of a 1 :2 :6 concrete of cement, sand and 
cinders. AH the concrete was mixed in a stationary 
batch mixer, hauled about 300 feet in a dump wagon, 
shoveled into place and leveled with rakes. It was then 
hand tamped and rolled with a hand roller. The work 
was done in the late fall and the concrete was covered 
with leaves to prevent its freezing. These were re- 
moved after 15 days. 

To one section of the road, 30 feet in length, an 

(110) 
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oil-asphalt, having a penetration of 16.8 millimeters at 
25 degrees centigrade, was applied at a temperature of 
300 degrees Fahrenheit, at the rate of 1 gallon per 
square yard. This asphalt did not adhere well to the 
surface and most of it was worn away by spring. Dur- 
ing the next summer, sections were treated with a re- 
fined semi-asphaltic oil, an oil asphalt, a refined coal 
tar and a refined water-gas tar. None of these coatings 
wore satisfactorily under a rather heavy automobile 
traffic and a considerable amount of country traffic. 
Since then, the surface has been annually treated with a 
bitumen. 

At the present time the concrete road does not 
present as good an appearance as is now obtained by 
modern approved methods but has proved serviceable 
and does not show excessive wear. The cinder concrete 
is smoother but has worn down about % inch more than 
the limestone concrete. 

During the . next two years, experimental roads 
were built in several places in which oil-cement con- 
crete was used. The same general methods were used 
on all these roads. To concrete composed of a 1 :2 :4 
mixture of cement, sand and crushed rock oil was 
added to the amount of from 10 to 15 per cent by 
weight of the cement. This was spread on the surface 
of the road and tamped by hand. 

The results obtained were somewhat variable. In 
one case, no expansion joints were provided and no 
headers were placed across the road at the end of the 
days work. This resulted in a sloping joint which has 
worn poorly. In another case, the work was in the 
floors of two small bridges. This concrete was rein- 













.■1 2 



(IM) 



Concrete Roads and Pavements. 113 

forced witli chicken wire and has worn well, showing 
no sign of cracks. 

On another road, the oil-cement concrete, after be- 
ing placed as above, was covered with a mortar in the 
proportion of 2 bags of cement, 2% cubic feet of sand, 
iy2 cubic feet of trap rock screenings and 8 quarts of 
oil, which was spread to the depth of % inch and 
floated. In this section 173 feet long, only one expan- 
sion joint was set. This consisted of 2 courses of 
wood blocks 3 inches in width and 4 inches in depth 
laid on a sand cushion. The joints between the block 
and the concrete were filled with a native fluxed asphalt. 
The expansion joint is now in perfect condition and 
has protected the edges of the concrete well.- 

This pavement was later covered with three dif- 
ferent types of bitumens; a refined coal tar, an oil 
asphalt and a tar-asphalt, which were applied to dif- 
ferent sections of the road and covered with sand or 
stone chips. A year later some few bare spots were 
worn in the first, the second was almost all gone and 
the third was half gone. The surface was then cleaned 
off and a refined coal tar applied to half and a refined 
water-gas tar to the other half at the rate, of % gallon 
per square yard. The entire section is now in very 
good condition. 

One of the most extensive experiments of the office 
has been on the Kensington or Chevy Chase road just 
out of Washington, D. 0. The concrete section of this 
road is 3,950 feet long and 20% feet wide, built on the 
west side of a double track street car line. The accom- 
panying table shows the type of pav.ement, lengths, 
kind of aggregate, and surfacing of the different sec- 
tions : 
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Table I — ^Length and Composition of Various Sections of 
Experimental Pavement — Kensington Road. 



Kind of pavement 


Length 


Aggregate 


Surfacing 




250 


Gravel 


Tarvia A 




250 


Gravel 


Ugite No. 3 




250 


Limestone 


Special Bermudez 
Road Asphalt 




125 


Limestone 


Ugite IC and Ber- 
mudez Asphalt 


Cement concrete ■ 






Compound 




125 


Gravel 


B. A. P. emulsion 
and Bermudez 
Road Asphalt 




200 


Gravel 


Ugite IC and Tex- 
aco J 




50 


Gravel 


Crude water-gas 
tar 




150 


Limestone 


Tarvia A 




150 


Limestone 


Ugite No. 3 




150 


Gravel 


Special Bermudez 


Oil-cement concrete. . ■ 






Road Asphalt 




150 


Gravel 


Texaco Road As- 
phalt 




260 


Gravel 


None 


Cement concrete 


425 


Gravel 


None 


Cement concrete .... 


465 


Limestone 


None 


Oil-cement concrete . . 


210 


Limestone 


None 


Cement concrete .... 


240 


Limestone 


None 


Cement concrete 


250 


Trap rock 


None 


Oil-cement concrete . . 


250 


Trap rock 


None 



All work was done by a contracting company with 
much previous paving experience, according to plans 
and specifications from the Office of Public Koads. The 
work was well done, but no effort was made for unusual 
finish, and the road should be representative of what 
might be expected from a good contractor. 

In the cement concrete the materials were mixed 
in the proportions of 1 part of cement, 1% parts- of 
sand, 3 parts of coarse aggregate, ranging from 1% to 
% inch in size, and enough water to form a concrete 
of "mushy" consistency. For the oil-cement concrete. 
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a residual petroleiim oil was added at the rate of 5 pints 
of oil per bag of cement. All tlie concrete was mixed 
in a street paving mixer equipped with a rotary dis- 
tributing device which deposited the concrete in place 
on the subgrade. The concrete was deposited to a depth 
of slightly more than 6 inches, struck off with a strike 
board and floated with a wooden float from a bridge. 
No expansion joints were built, excepting such con- 
struction joints as were necessary at the end of each 
day's work. These were made by setting a header per- 
pendicular to the subgrade and at an angle of 80 de- 
grees with the center line of the road. Brass plugs 
were embedded in the concrete just before the final 
floating, in 2 rows 5 feet from the edges of the pave- 
ment; one row vsdth a lO-foqt spacing and the other 
with a 50-foot spacing. 

The concrete was protected while setting, first by 
a paraffined canvas and later with a 2-inch layer of 
earth, which was sprinkled for 10 days. When the con- 
crete began to dry out transverse cracks appeared. By 
the time the concrete had thoroughly dried out, the 
cracks were an average distance of about 75 feet apart. 
A few more cracks appeared during the next winter, 
since which time none have developed. At the present 
time the average length between cracks is 43 feet for 
gravel concrete and 121 feet for crushed stone concrete. 
The shortest distance is 15 feet in gravel concrete; the 
longest is 220 feet in a crushed stone section. Measure- 
ments have been taken from time to time between the 
brass plugs and indicate that the concrete changes in 
length with a change of temperature in an amount quite 
near that to be expected from applying the factor for 
the coefficient of expansion of concrete, allowing for 



116 Concrete Roads and Pavements. 

friction on the subgrade. The width of cracks varies 
with the temperature, from ^ to % inch in width as a 
rule, with the largest 1/4. inch at the ends of the longest 
uncracked section. 

The different bitumens were applied hot to the 
surface of the sections treated by means of a hand 
distributor at the rate of ^/^ gallon per square yard, 
after which a layer of stone chips or %-inch gravel was 
spread over the surface and rolled with a 5-ton tandem 
roller. Two sections were treated with a paint coat of 
bitumen before the surface coat, fluxed asphalt in this 
case, was applied. i 

The different bitumens have worn and adhered in 
varying degrees. Those treated with a refined water- 
gas tar are in good condition; those in which a refined 
coal-tar was used are in fair condition with numerous 
small bare spots, while those treated with fluxed native 
asphalt and oil asphalt are in generally good condi- 
tion except where the traffic is heaviest, where it has 
not adhered well. One section was treated with cru^^ 
water-gas tar at the rate of 1/10 gallon per square yard. 
This was not sufficient to form a mat, but colored the 
concrete a deep brown, obviating the glare due to the 
sun on a white concrete pavement. 

The conclusions reached by the office of public 
roads from the results of the experiments so far con- 
ducted are expressed by Mr. J. T. Voshell, senior high- 
way engineer, as follows: 

"The surface of the road should be smooth and 
uniform and to obtain this in a most practical manner 
rather wet concrete should be used. The coarse aggre- 
grate should be relatively small, preferably one in which 
all of the particles will pass a 1^-inch screen. The 
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concrete should be rich in cement in order that the 
mortar may be sufficiently strong and tough to resist, 
to a considerable degree, the wear of traffic and to hold 
the particles of the coarse aggregate in place. Trans- 
verse contraction joints should be constructed but ex- 
pansion joints seem unnecessary. Particular attention 
should be given to the curing of the concrete by cover- 
ing it and keeping it wet to insufe that the mortar will 
have the essential qualifications of strength, hardness, 
and toughness, and in order that sufficient tensile 
strength may be developed, before initial shrinkage 
occurs, to prevent cracks from being formed between 
joints. These conclusions are only qualitative. It is 
hoped, however, that these experiments may eventually 
furnish sufficient data to warrant, at least, a few definite 
quantitative conclusions." 



CHAPTEE XII. 
Cost of Concrete Koads in Illinois. 

During the season of 1912 five sections of concrete 
road were constructed by the Illinois Highway Com- 
mission, and cost data obtained in the construction of 
these roads, together with data obtained in construction 
of macadam roads, makes it possible to estimate with 
reasonable accuracy the cost of concrete road construc- 
tion. The facts as here given are taken from the report 
of the Commission for 1912. 

While the data obtained in the construction of 
these five sections of concrete road would not be ade- 
quate as regards the cost of earth work and the hauling 
of materials, it is conclusive as regards the kinds of 
work which are distinctive of the concrete roads; that 
is, the cost of mixing and placing the concrete and cost 
of expansion joints and of miscellaneous supplies. The 
cost of earth work and the cost of hauling materials 
for concrete roads will not differ from the cost of the 
same class of work on macadam roads. The table which 
gives an estimate of the cost of concrete roads is based 
on the information obtained in the construction of five 
sections of concrete road, so far as the cost of mixing 
and placing the concrete and the cost of expansion joints 
are concerned. But for the remainder of the items 
which enter into the cost of the concrete roads, such 
as earth work and hauling materials, the table is based 
on the data for the construction of macadam roads. 

In making this estimate, it is assumed that gravel 
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Concrete Roads and Pavements. 119 

concrete will be used and that tlie gravel will cost 
$1.50 per cubic yard, f. o. b. cars, at destination. The 
cost of hauling material is taken from a curve worked 
out by the department from data on hauling crushed 
limestone. But in making these estimates proper cor- 
rections have been made for the difference in weight 
per cubic yard of the two materials. 

It is also assumed that cement costs $1.20 per 
barrel, f. o. b. cars at destination, and no profits or 
overhead charges are considered in making up the 
table. 

The following explanation of the manner in which 
the cost of a square yard of 6-inch concrete roadway 
is determined will show in general how the table is 
compiled : 

The item "superintendence, watchman and miscel- 
laneous labor" is taken from the actual cost for these 
items on concrete work done by the State Highway 
Commission. 

The items "shaping road bed" and "trimming 
shoulders" are taken from a table of actual perform- 
ances. The data obtained in the construction of the 
macadam roads also shows the cost of loading material 
on wagons to be lO.Y cents per cubic yard, and the cost 
per cubic yard for hauling % mile is found from the 
curve. These two items added together and compen- 
sated for the difference in weight between gravel and 
crushed stone gives the item of loading and hauling 
materials. The other labor items are determined by 
the assumptions made as regards the cost of gravel and 
the cost of cement. The items "expansion joints," 
"coal, oil and miscellaneous supplies for mixer," "forms 
and other lumber," and "mixing and placing," are de- 
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termined from a table, which gives the cost of the work 
on the concrete roads constructed during 1912. 

Having determined the cost per square yard for 
the two thicknesses given, and for the four lengths of 
haul given, the cost per mile for the concrete roadway 
of varying widths is determined hy multiplying the 
number of square yards in a mile of road of the given 
width by the cost per square yard. The table also gives 
the cost of a mile of concrete road 6 inches thick and 
10 feet wide, with 3 feet of macadam on each side of 
the concrete roadway. In computing this cost, the "cost 
of the concrete roadway is determined as before ex- 
plained, and to that is added one-third of the cost of 
a mile of 12-foot macadam road. This cost of the 
macadam, alongside the concrete, is determined on the 
assumption that it is made two-thirds the thickness of 
a standard macadam road, and being one-half as wide, 
will therefore require one-third of the material and 
labor of a 12-foot macadam road. 

In the same manner the cost of a concrete road 
12 feet wide, with 2 feet of macadam along each side, 
is determined with the assumption that the cost of the 
macadam will be one-sixth the cost of a standard 12-foot 
macadam road. 

The details on the various roads built of concrete 
during the year are as follows : 

Ghandlerville-Beardstown Bead, Ohandlerville 
Township^ Cass County. This consists of a section of 
concrete road constructed over a particularly sandy 
piece of road just outside the village of Ohandlerville. 
The work was done very largely by subscriptions and 
the cost data herewith given is made up on a basis of 
the day labor price for this subscription work, which in 



Ooata of Concrete Boads CoMtiucted In nunois In 1912. 



Road. 


McLean. 


DeKalb. 


Spring- 
field? 


Carlin- 
vllle. 


Amt. of pavement (sq.yds.) . . 


5,000 
6 in. 
45 ft. 
% mile 

$1.02-1.06 
29 bbl. 


7,334 
6% in. 
12 ft. ■ 
% mile 

55 cents 
.31 bbl. 


5,594 
7 in. 
18 ft. 
% mile 

$1.02% 
.29 bbl. 


7,111 

6% In. 

16 ft. 

Sand, 1% 
mile; 
stone, 
% ml. 

98 cents 

.33 bbl. 


Width 




Cost of cement , 

Cement used per sq. yd 



OoBt of 


I>abor and SuppliCE 


. 




Superintendence 


$ 140.00 


$ 200.00 

900.02 

69.75 

72.60 

596.02 
( 746.65 

187.07 

1 1,671.00 

1.250.00 

1 160.13 

32.00 
119.77 

51.16 
136.25 


$ 202.00 

■"2'3V.44 

211.38 

1 603.50 

644.25 

383.75 

1,622.01 

1,551.17 

206.74 

119.19 
18.33 



.... 


$ 157.50 
591 73 


Ejxcavation " 


Shaping roadbed 


307.41 


108 70 


Trimming shoulders and 




Loading and hauling sand 
and stone, including re- 


1 

267.34 

414.63 

110.26 

1.017.63 

1,547.15 

48.67 

30.75 
35.00 

45.18 


795.05 
700.58 
131.46 
741.00 
2,307.90 
112.40 
100.00 

25.00 
31.75 


Mixing and placing cone... 
Watchman and misc. labor. 
Cost of sand and stone f.o.b. 
Cost of cement f.o.b 


Reinforcing steel 

Coal and oil for mixer and 

miscellaneous supplies. 

Forms and other lumber... 

Filling expansion joints 


Carfares for men 

Pay for time of men coming 
and going 










Total 


$3,964.02 


$6,194.42 


$5,794.76 


$5,803.07 





Cost per Square Yard for £abor and Supplies. 





$0,028 


$0.0273 
0.1227 


$0.0361 


$0.0220 
0.0840 


Excavation 


Shaping roadbed 


0.061 


0.0095 


1 0.0415 


0.0153 


Trimming shoulders an'd 


1 


1 






side roads 




1 0.0099 

1 


0.0378 




Loading and hauling stone 


1 




and sand, including re- 




( 








0.053 


0.0812 


1078 


0.1120 
0.0986 


Mixing and placing cone. . . 


0.083 


0.1020 


0.1150 


watchmen and misc. labor.. 


0.022 


0.0255 


0.0682 


0.0184 


Cost of sand and stone f.o.b. 


0.204 


0.2280 


0.2897 


0.1050 


Cost of cement f.o.b 


0.309 


0.1700 


0.2772 


0.3246 




0.010 


0218 


0369 


0.0156 
0.0140 


Reinforcing steel 









Coal and oil for mixer and 










miscellaneous supplies.. 


0.006 


0.0044 


0.0213 


0.0034 


Forms and other lumber. . . 


0.007 


I 0.0163 


0.0033 


0.0047 


Filling expansion joints 










next curb 


0.010 












Total 


$0,793 


$0.8186 


$1.0352 


$0.8176 
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many cases was more than the work was worth on 
account of its intermittent nature. 

The pavement constructed is a concrete roadway 
16 feet wide and is 6 inches thick, gravel being used 
for the concrete. _ 

The following table is an itemized statement of 

the cost of this work : ' 

Amount of pavement laid 1,470 sq. yds. 

Thickness of pavement 6 inches 

Width of pavement 16 feet 

Length of haul for materials % mile 

Cost of cement per barrel $1.13 and f 1.20 

Amount of cement per sq. yd. of pavement. . . 0.31 bbl. 

Cost of Labor and Supplies. 

Superintendence I 50.00 

Excavation (donation, value estimated) 71.73 

Shaping road bed 29.75 

Loading and hauling stone and gravel 173.21 

Mixing and placing concrete 155.08 

Cost of sand and stone 370.85 

Cost of cement 553.03 

Total ?1,403.65 

Cost Per Square Yard for Labor and Supplies. 

Superintendence $0,034 

Excavation (donation, value estimated) .048 

Shaping road bed .020 

Loading and hauling stone and gravel .118 

Mixing and placing concrete .105 

Cost of stone and gravel .257 

Cost of cement .378 

Total $0,960 

Sycamore-De Kalb Road, De Kalb Township, De 
Kalb County. The country is fairly level, and only a 
small amount of earth. work was necessary. The soil 
is a black loam clay, and the road was well drained. 
The concrete roadway was made 12 feet wide and 6^^ 
inches thick, with macadam shoulders 2 feet wide on 
each side of the concrete roadway. The concrete was 
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made of gravel and sand which was purchased in the 
market, and the cost of the entire improvement was 
paid from the regular road and bridge fund. 

A part of this road was reinforced with V^-inch 
square twisted 10-foot bars placed crosswise of the 
pavement, and a part of the road was reinforced with 
No. 26 A wire niesh.made by the American Steel & 
Wire Company. The mesh is made up of No. 6 wire 
with 2-inch mesh, and was in strips 34 inches wide, 
which were laid crosswise of the road, overlapping 
about 2 inches. 

Beginning with the section ending at station 27+ 
45 and continuing to the section ending at station 
11-+-65, the reinforced sections alternate with plain con- 
crete sections as follows: 

The sections are numbered at the edge near the 
expansion joint and each section is the part of the pave- 
ment between two expansion joints. The various sec- 
tions follow each other in the following order and are 
numbered as here given : 

No. 1. Reinforced crosswise with %-inch bars 2 
feet center to center, 12 sections. 

No. 2. Reinforced crosswise with %-inch bars 4 
feet center to center, 12 sections. 

No. 3. Plain concrete, 12 sections. 

No. 4. Reinforced with No. 26 A wire mesh, 4 
sections. 

The mesh reinforcement cost $1.84 per square of 
100 square feet. The bar reinforcement cost 2 cents 
per pound, f. o. b. Chicago Heights, or 16.8 cents per 
bar 10 feet long at De Kalb. 

The following table is an itemized statement of 
the cost of this work : 
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Amount of pavement laid 7,334 sq. yds. 

Thickness of pavement 6% Inches 

Width of pavement 12 feet 

Length of haul for materials i^ mile 

Cost of cement per barrel $0.55 

Amount of cement per sq. yd. of pavement 0.31 bbl. 

Cost of Labor and Supplies. 

Superintendence % 200.00 

Excavation 900.02 

Shaping road bed 69.75 

Trimming shoulders and side roads ■ 72.60 

Loading and hauling sand and stone, including re- 
handling 596.02 

Mixing and placing concrete 746.65 

Watchman and miscellaneous labor 187.07 

Cost of sand and stone f. o. b. DeKalb 1,671.00 

Cost of cement f. o. b. DeKalb 1,250.00 

Expansion joints 160.13 

Reinforcing steel (bars, $294.00; mesh, $42.93) 336.93 

Coal and oil for mixer and miscellaneous supplies 32.00 

Forms and other lumber 119.77 

Car fares for men 51.16 

Pay for time of men coming and going 138.25 

Total $6,531.35 

Cost Per Square Yard for Labor and Supplies. 

Superintendence $0.0273 

Excavation 1227 

Shaping road bed 0095 

Trimming shoulders and side roads 0099 

Loading and hauling stone and sand, including re- 
handling ; 0812 

Mixing and placing concrete. 1020 

Watchman and miscellaneous labor 0265 

Cost of sand and stone f . o. b. DeKalb 2280 

Cost of cement f. o. b. DeKalb 1700 

Expansion joints (materials only) ; 0218 

Coal and oil for mixer and miscellaneous supplies 0044 

Forms and other lumber 0163 

Total $0.8186 

Peoria Boadj Springfield Township, 8angamon 
County. The soil at the north end is black loam, and 
farther along clay and sandy soils are encountered. The 
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road leads through rolling country, and a considerable 
amount of excavation was found to be desirable. 

The construction work began during the fall of 
1912, and about one-half mile of pavement was laid. 
The roadway is gravel concrete 18 feet wide, 8 inches 
thick at the middle and 6 inches thick at the edge.. 
On the section completed, armored expansion joints 
were used, but on the section to be built in 1913, it is 
planned to use creosoted block expansion and plain 
expansion joints filled with asphalt pitch. 

The following table of costs applies to the work 
which was completed in the fall of 1912. A considera- 
ble amount of material was on hand at the close of the 
season, to be carried over and used in 1913 : 

Amount of pavement laid 5,594 sq. yds. 

Thickness of pavement 7 inches 

Width of pavement 18 feet 

Length of haul for materials % mile 

Cost of cement per barrel $1.0214 

Amt. of cement used per sq. yd. of pavement. . 0.29 

Cost of Labor and Supplies. 

Superintendence ? 202.00 

Shaping road bed 232.44 

Trimming shoulders and side roads 211.38 

Loading and hauling sand and stone, including re- 

hantJling 603.50 

Mixing and placing concrete 644.25 

Watchman and miscellaneous labor 383.75 

Cost of sand and stone f . o. b. Springfield 1,622.01 

Cost of cement f. o. b. Springfield 1,551.17 

E3xpansion joints ". 206.74 

Coal and oil for mixer and miscellaneous supplies . . . 119.19 

Forms and other lumber 18.33 

Total $5,794.76 

Cost Per Square Yard for Labor and Supplies. 

Superintendence $0.0361 

Shaping road bed ; 0415 

Trimming shoulders and side roads 0378 

Loading and hauling sand and stone, including re- 
handling 1078 
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Mixing and placing concrete 1150 

Watchman and miscellaneous labor 0686 

Cost of sand and stone 2897 

Cost of cement 2772 

Expansion joints 0369 

Coal and oil for mixer and miscellaneous supplies 0213 

Forms and other lumber 0033 



Total f 1.0352 

Town Square, Mt. Hope Township, McLean 
County. In 190Y a macadam road was constructed in 
the village of McLean extending from tlie town limits 
up to the town square, the town square itself not being 
improved. This town square consists of a triangular 
park surrounded by a roadway, along which are the 
principal business houses of the village. The improve- 
ment consists of a concrete roadway 45 feet wide, with 
a total area of 5,000 square yards. The concrete was 
made 6 inches thick and was constructed from gravel, 
to which was added a small amount of Joliet crushed 
stone. 

The following table is an itemized statement of the 

cost of this work : 

Amount of pavement laid 5,000 sq. yds. 

Thickness of ^ pavement 6 inches 

Width of pavement 45 feet 

Length of haul for materials % mile 

Cost of cement per barrel $1.02 and $1.06 

Amt. of cement used per sq. yd. of pavement. 0.29 bbl. 

Cost of Labor and Supplies. 

Superintendence $ 140.00 

Shaping road bed 307.41 

Loading and hauling sand and stone, including re- 
handling 267.34 

Mixing and placing concrete 414.63 

Watchman and miscellaneous labor 110.26 

Cost of sand and stone f. o. b. McLean 1,017.63 

Cost of cement f. o. b. McLean. 1,547.15 

Expansion joints 48.67 

Coal and oil for mixer and miscellaneous supplies . . . 30,75 

/ 
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Forms and other lumber 35.00 

Fyiing expansion joints next curbs 45.18 

Total $3,964.02 

Cost Per Square Yard for Labor and Supplies. 

Superintendence $0,208 

Shaping road bed ■ .061 

Loading and hauling stone and sand, including re- 
handling .053 

Mixing and placing concrete .083 

Watchman and miscellaneous labor .022 

Cost of sand and stone .204 

Cost of cement 309 

Expansion joints .010 

Coal and oil for mixer, and miscellaneous supplies . . .006 

Forms and other lumber .007 

Filling expansion joints next curbs .010 

Total $0,793 

BurTce Lane Road, Oarlinville Township, Macou- 
pin County. The soil is a black loam, and the road 
was fairly level, but was thickly shaded and had been 
one of the worst roads in the community on that ac- 
count. It had been filled in places with stone, brick 
and cinders, making what little excavation had to be 
done, expensive. The improvement consists of a con- 
crete roadway 16 feet wide and 6^^ inches thick. 
Crushed stone for the concrete was furnished from the 
Southern Illinois Penitentiary and sand was hauled 
from a creek west of Oarlinville. 

From the C. & A. tracks to the culvert at about 
station 8, the middle of the road was reinforced by 
^-inch square twisted bar 6 feet long, running cross- 
wise and placed one foot from center to center. This 
was made necessary by a newly filled sewer trench 
under this section of road. 

The following table is an itemized statement of 
the cost of this road : 
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Amount of pavement laid 7,111 sq. yds. 

Thickness of pavement 6% inches 

Width of pavement 16 feet 

Length of haul for materials 16 feet 

Sand 1% miles 

Stone XVz miles 

Cost of cement per barrel f. o. b. Carlinville 98 cents 

Amt. of cement used per sq. yd. of pavement. . . . 0.33 bbl. 

Cost of Labor and Supplies. 

Superintendence ^ $ 157.50 

Excavation 591.73 

Shaping road bed 108.70 

Loading and hauling sand and stone, including re- 
handling 795.05 

Mixing and placing concrete 700.58 

Watchman and miscellaneous labor 131.46 

Cost of sand and stone f. o. b. (stone freight only, 

sand free) 741.00 

Cost of cement f. o. b Carlinville 2,307.90 

Expansion joints 112.40 

Reinforcing steel 100.00 

Coal and oil for mixer, and miscellaneous supplies. . . 25.00 

Forms and other lumber 31.75 

Total $5,803.07 

Cost Per Square Yard for Labor and Supplies. 

Superintendence $0.0220 

Excavation 0840 

Shaping road bed 0153 

Loading and hauling stone and sand, including re- 
handling 1120 

Mixing and placing concrete 0986 

Watchman and miscellaneous labor 0184 

Cost of sand and stone f. o. b. (sand free at pit) 1050 

Cost of cement f. o. b. Carlinville 3246 

Expansion joints 0156 

Reinforcing steel 0140 

Coal and oil for mixer, and miscellaneous supplies... .0034 
Forms and other lumber 0047 

Total $0.8176 
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CHAPTER XIII. 

Other Examples of Conceete Koads. 

MUwaukee County Roads. Milwaukee county, 
Wisconsin, started in 1912 on the construction of a 
comprehensive system of concrete roads under the su- 
pervision of Mr. H. J. Kuelling, County Highway 
Commissioner, who was formerly with the Wisconsin 
State Highway Commission. 

The roads are all of the one-course type, 16 or 18 
feet wide, with the exception of about I/2 mile, wliich 
is 24 feet wide. The 1912 roads had a crowned sub- 
grade with the concrete uniform in thickness, averaging 
Y inches. In tlie 1913 roads the subgrade is flat and 
the crown is secured by varying the thickness of the 
concrete in a parabolic curve, the slab being 8 inches 
thick in the middle and 6 inches thick at the edge, ex- 
cept for one road 7 inches at the middle and 6 at the 
edge. In 1912 all the concrete work was done by con- 
tract, while some grading was done Tinder contract and 
some by the commissioner by force account. Culverts 
were made by a gang of men under his direct control. 
In 1913 about half the roads were built by force ac- 
count and half by contract, at substantially the same 
cost. 

During 1912 the concrete used was a 1 :2 :4 mix- 
ture of cement, sand and gravel. An effort was made 
to secure a pit run material which would approximate 
the correct proportions of sand and gravel without 

(131) 
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screening, but this was abandoned as giving excess sand 
and dirty materials. The gravel from the pit was 
screened through a %-ineh screen, all below this size 
being used as sand and all above up to 2^/2 inches being 
considered gravel. In some cases the sand and gravel 
were mixed at the pit ; in others, on the job. During 
1913 a 1 :2 :3% mixture of cement, sand and stone or 
gravel was used, the proportions being varied a little 
where the voids in the aggregate were found to be very- 
low. All cement used was tested at the mills by con- 
tract and an occasional test was made in the commis- 
sioner's laboratory. ISTearly all sand and stone was 
washed and in every case the sand and stone were 
brought onto the job separately. The sand was graded 
from % inch down to not more than 3 per cent passing 
a 100 mesh screen. The coarse aggregate was, in most 

COST OP CONCRETE ROADS IN MILWAUKEE 



Chicago No. i Chicago No. 3 
Cost per Cost per 
sq. yd. Total sci. yd. Total 
paved cost paved cost 
Contract price (items below ex- 
cepted $0,920 $15,206.68 $0,880 $8,138.77 

Shoulders 012 144.76 

Extras 001 12.96 .010 91.75 

Lumber, etc., for surfacing 

Cement 449 7,429.76 .440 4,069.48 

Gravel and sand f . o. b. unloading 

point 

Labor and inspection 025 403.75 .033 301.17 

Steel for joints 032 530.94 

Felt for joints 008 132.51 .007 60.50 

Sundries 5.14 .002 21.17 

Workmen's compensation losses and 

industrial insurance 

Machinery depreciation 



Totals $1.44 $23,721.64 $1.38 $12,797.59 

Length paved 8,264.5 ft. 3,329.5 ft. 

Width paved > 18 ft. 25 ft. 

Total number of sq. yds 16,529 sq. yds. 9,248.6 sq. yds. 

Average haul of material % mile % mile 
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cases, graded from 1% inches to V4 inch. Cement was 
fiirnished to the contractors by the county, delivered 
on the job, and special care was given to the care of 
empty cement sacks, the loss amounting to only 1% 
per cent of the total number. 

The material encountered in grading varied from 
sand to stiff clay. Grading was done by wheeled or 
slip scrapers, with tractors drawing plows or graders 
wherever possible. 

Materials were transported to the job in several 
different ways. On some jobs teams alone were used, 
on others teams and steam tractors in conjunction, and 
on one an industrial track was rented. Material was 
placed on the road in two different ways — the rows of 
sand and stone close together, with the cement teams 
driving on the berm ; and the sand and stone separated, 
with the cement teams driving up . the center of the 



COUNTY BUILT BY CONTRACT (1913). 

' Name of Road-^ ■ — 

JanesviUe No. 3. 
Cost per 
sq. yd. Total 
paved cost 



JanesvUle No. 2 Green Bay 

Cost per Cost per 

sq. yd. Total sq. yd. Total 
paved cost paved cost 



$1,150 $19,595.20 
.016 268.18 

.014 241.00 



475 8,093.91 



$1,180 $30,512.91 

.001 294.17 

.001 20.00 

471 ii'iVe'.ST 



028 
034 
008 



473.21 

579.51 

142.52 

5.05 



007 
035 
008 
003 



178.29 

898.78 

214.60 

63.35 



380 
048 
057 



^5,969.65 
754.92 
895.70 



Mukwanago 
Cost per 
sq. yd. Total 
paved cost 

. $15,037.62 



352 5,539.44 



285 
079 
036 
009 
003 



4,482.14 

1,238.68 

566.51 

133.10 

59.09 



$1.73 $29,398.48 $1.72 $44,348.97 $1.25 $19,634.23 



619-24 ft. 
7,694.3-18 ft. 
17,039.3 sq. yds. 
% mile 



12,929.2 ft. 
18 ft. 
25,858.4 sq. yds. 
3% mUes 



7,854.8 ft. 
18 ft. 
15,709.6 sq. yds. 
1% miles 



425 



99.36 
5,819.21 



600.83 
170.00 
149.98 

98.81 
104,48 

$22,080.29 



7,711.9 ft. 
16 ft. 
13,710 sq. yds. 
1% miles 
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road. Water was furnished from the city supply, de- 
livered to the job through 2-inch pipes. A small gaso- 
line engine was ussed for forcing the water through the 
pipe where necessary. 

The following table shows the average crew used on 
the work during 1913 : 

Organization of Concrete Mixer Crew, Milwaukee Co., Wis. 

Men Duty Cost 

1 Foreman I 5.00 

1 Assistant foreman 3.50 

1 Mixer engineer 3.50 

1 Fireman 2.75 

1 Finisher 3.00 

3 Wheeling concrete @ $2.67 per day 8.00 

2 Handling cement @ $2.50 per day 5.00 

3 Handling sand @ $2.50 per day 7.50 

8 Handling stone @ $2.50 per day 20.00 

2 Forms and joints f^ $2.50 per day 5.00 

1 Evening and tamping 2.50 

1 Covering and sprinkling 2.50 

1 Pump man 2.75 

1 Water boy (cared for cement sacks) 1.50 

1 Watchman 2.25 

28 men.- Total labor cost per day $74.75 

Average, 500-600 sq. yds. (95-115 cu. yds.) per day. 

Although the methods of construction differed 
somewhat for different roads, the general procedtire was 
the same. Forms were placed as far as possible in ad- 
vance, usually about 300 feet, in order to avoid any 
sudden change in the grade. The forms used were 
2x6-inch planks with an angle iron facing one edge. 
These were staked with iron pins and held firmly to 
line and to grade. Concrete was placed in several 
different ways. On the section of the Chicago road 
built in 1912 the pavement ran on both sides of an 
interurban railway track. This complicated the work, 
as it was necessary to find storage room for materials 
on contiguous private property. The mixer also had 
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to be located at such points as could be found conven- 
ient and longer hauls of the concrete were made than 
would otherwise be allowed. 

The plant for this'job consisted of a Smith ^4-yard 
mixer mounted for end discharge and delivering the 
concrete into Briggs carts, in which it was conveyed 
to the point of deposit. The mixer aimed to cover 
about 1,000 feet to a set-up, making the longest haul 




Chain-Belt Mixer on Milwaultee County Roads. 

500 feet in each direction. Up to a haul of about 
300 feet two of the Briggs carts were used, while on 
longer hauls a third one was called into requisition. 
The materials were wheeled to the mixer by wheel- 
barrows from stock piles near at hand and dumped into 
an automatic loader. 

Six men -were employed on wheeling, 3 men on 
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the carts, 1 man making np and placing joints and 2 
men working ahead cleaning up the roadway and plac- 
ing forms. This gang covered -1-00 to 450 square yards 
per day. 

The work on the Kilbourn road was also 18 feet 
■wide and the method of concreting was similar to those 
employed on the Chicago road, the mixing plant being 
stationary and the concrete being delivered to the work 
in' Briggs V^-yard concrete carts, with a limit of haul 
of 400 feet. The crew consisted of 8 men wheeling 
and shoveling, 3 men on the mixer, 4 men spreading 
and laying, 3 men on the carts, 2 men on joints, 4 men 
unloading carts, 1 foreman and 1 boy. 

The Janesville road was 18 feet wide. Here a 
different method of construction was employed, the 
materials being delivered in the middle of the road, 
thrown directly into the loading hopper of the mixer 
and in turn discharged by the mixer directly at the point 
of deposit. For this purpose a Chain Belt mixer was 
arranged on trucks for end discharge and provided with 
a swinging steel chute so that it distribiited concrete 
over the entire width of the roadway. Moves of about 
5 or 6 feet were made at frequent intervals. The crew 
on this work consisted of lY laborers, 1 engineer and 2 
foremen. 

On the roads built during 1913, the concrete was 
in all cases brought to place by spouts or by booms ; in 
no case were horse carts used. Concrete was placed 
with as little handling as possible and was of such a 
consistency that there was no separation of mortar and 
stone. As soon as the concrete was in place, it was 
struck off with an iron-shod board cut to the crown of 
the road. As small an amount of finishing as possible 
was done, and the so-called finisher was instructed 
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merely to remove any foreign matter, which in' all cases 
will come to the surface, and to smooth the marks of the 
strike board, the idea being to leave the aggregate as 
near the surface as possible and not to work any appre- 
ciable extra amount of mortar to the surface. 

During extreme heat or rainy weather the fresh con- 
crete is protected with canvas until it has taken its ini- 
tial set and can be sprinkled. It is then covered with 
a light layer of earth, approximately 1 inch thick, and 
sprinkled each day for nearly a week. Traffic was kept 
off the pavement for at least three v/eeks, or longer, if 
the weather was unfavorable for the hardening of the 
concrete. 

Where earth shoulders were built, the work was 
done by the mixer crew at times when material was lack- 
ing or machinery broken. Where gravel shoulders were 
built, they were not constructed until after the road 
was thrown open to traffic. 

Transverse expansion joints were put in, spaced 25 
feet apart in the 1912 work and 35 feet apart in 1918. 
It was decided to increase the distance to 50 feet on work 
done in 1914, since the shorter distances have shown 
no cracks. The expansion joint consists of two Baker 
dividing plates, having shear members which extend 
into the concrete and anchor the plate firmly to it. 
Asphaltic felt Vi. inch thick and the full depth of the 
pavement is placed between the plates. 

At Winona, Minn. In 1912 Winona Coiinty, 
Minnesota, let contracts for 16 miles of concrete roads, 
at a cost of $116,000. This price was about $10,000 
less than the lowest bid on the same roads in macadam, 
by the same bidders, and figures out to about $7,250 per 
mile, although the grading varied to such an extent as 
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to make an average figure of little value. The specifica- 
tions provide that the suh-grade shall be brought to a 
firm, unyielding surface where fills are made, by rolling 
each 6 inches of fill. All soft or spongy spots, vegetable 
or perishable matter is removed and replaced by the 
same material as that of which the sub-grade is com- 
posed. When heavy clay soil is encountered it is pro- 
vided that the sub-grade shall be excavated 4 inches be- 
low grade and shall be filled with crushed rock or gravel 
rolled to a thickness of 4 inches. 

The concrete roadway proper is laid on the center 
line of the road to a width of 8 feet and a thickness of 
6 inches, with a crown of 1 inch. The concrete is laid 
in sections 35 feet in length, separated by %-inch ex- 
pansion joints, these extending through the entire thick- 
ness of the slab and being filled after construction with 
a bituminous filler. The expansion joints are formed 
by three strips of steel, cut to the size and shape of the 
cross-section of the road, and with projections at the 
ends to permit of their removal. After the concrete has 
set the middle strip is first removed, after which the 
other strips can readily be taken away. 

The surface of the roadway is finished with a 
wood float, and where the grades exceed 4 per cent the 
surface is grooved with a grooving tool in both direc- 
tions, the longitudinal grooves being 10 inches apart 
and the transverse grooves 3 inches apart. The grooves 
are ^/i-inch wide and %-inch deep. 

The specifications provide that the sand shall be 
graded up to i/4 inch and shall not contain clay or loam 
in excess of 4 per cent. The gravel provided for is com- 
posed of hard, dry pebbles not larger than 1% inches 
nor smaller than ^ inch. 



Concrete Roads and Pavements. 141 

The materials are put onto the road in the propor- 
tions of 1, 2 and 4, the sand and gravel being measured 
loose in measuring hoxes and a sack of cement being 
considered equal in volume to one cubic foot. 

The specifications call for a mixture of such con- 
sistency that it will quake slightly when tamped, but 
not so thin that it cannot be troweled to the required 
cross section. The mixing is done by a Koehring street 
paving mixer of the self -tractive type, carrying a swing- 
ing boom which covers the entire width of the roadway 
for the delivery of the concrete. The machine is 
equipped with an end-loading bucket holding the full 
capacity of the drum, with a water measuring tank 
which supplies the proper amount of water to each 
batch, and a water tank mounted on the frame to supply 
water for the steam boiler. This machine discharges at 
the rear and is provided with traction drive for moving 
it along the roadway so that it may always be located 
just at the point where concrete is to be placed. 

The specifications provide that the contractor shall 
wet and tamp the sub-grade to a proper form imme- 
diately before the concrete is placed and that the con- 
crete shall be placed to full width and thickness of the 
roadway at one time and well tamped and struck off 
with a template and floated to the entire cross-section 
with wood floats. 

After the concrete is set, it is covered with about 
one inch of wet earth and gravel and is kept free from 
travel for a period of two weeks. 

On each side of the concrete roadway is a shoulder 
of gravel which is rolled to a thickness of 6 inches at 
the edge of the concrete, 4 inches at a point 4 feet 
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away, and is feathered off to a point 6 feet from the 
edge of the concrete. 

Where it is necessary to carry flood waters over the 
roadway, especially on side hills, the concrete is placed 
the full width of the roadway in the form of a "dip," 
somewhat similar to the old-fashioned "thank-you- 
ma'am" of the dirt road. This dip has a depression 
of 6 inches to 10 feet out of grade line, and is given a 
slight skew to the lower side of the road so as to carry 
off the water more readily. 

The quantity of concrete used is 14.81 cubic yards 
per 100 feet, or Y82 cubic yards per mile. 

The contract price as given includes all grading, 
of which there is over 40,000 cubic yards, also culverts 
and a small amount of concrete and rip-rap retaining 
walls. 

In a paper before the Minnesota Society of En- 
gineers and Surveyors, Mr. O. B. Leland, engineer in 
charge of the Winona work, stated: "The grading is 
costing on an average a little over 40 cents a yard. The 
concrete culverts cost about $50 each for 18-inch, $65 
each for 24-inch, $85 for 30-inch, and $105 for 36-inch, 
placed in the road. The average cost of grading per 
mile, including culverts, is $1,500. The macadam 
costs about 25 cents per lineal foot of road, and the 
concrete 90 cents per lineal foot of road. We are get- 
ting 16 miles of good road for $116,000." 

Data on an Iowa Road. Cerro Gordo county has 
the first mile stretch of permanent road built in Iowa. 
It was built on the worst mile of the road between 
Mason City and Clear Lake, about midway between 
the two cities, at a cost of $10,646.72 or $1,124 per 
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square yard. This cost inclndes almost $1,000 spent 
for grading the road preparatory to paving. 

This mile of concrete road is 16 feet wide with 
4-fQot gravel shoulders on each side sloping to good side 
drainage ditches located 10 feet from each edge of the 
paved portion. 

On this work the road was less than two miles 
from a railroad siding and a good source of sand sup- 
ply was developed less than a mile from the work on 
land belonging to the county. Hauling was therefore 
possible with team and wagon. Water for steam engine, 
mixing and sprinkling was provided by a gasoline en- 
gine driven duplex pump, direct connected to a 2^-inch 
pipe line about 3,000 feet long. This pipe line was 
laid on the surface along the fence line at the side of 

l^° r-*°'-igr — '^ — v^ — *^ — Tsr"-' --^ 

Gravel aauSDMiaer ^i-!-4 CoiKrete 



Cross Section of Concrete Road Near Mason City, Iowa. 

the road. It was provided with hose connections and 
valves at intervals of two hundred feet. These were 
used for attachment to the mixer, boiler and for sprin- 
kling. The water was pumped from a creek crossing 
the road near the quarter line, against a gravity head 
of about 15 feet and a friction head of about 35 feet 
for maximum length of pipe. Gasoline consumption 
was about 3 gallons per day of 9 hours. A safety valve 
at the pump prevented an excess of pressure on the line. 
The mixer was a Koehring street mixer loaned by 
the Iowa Highway Commission. This mixer has been 
in use two seasons laying concrete roads on the campus 
of the Iowa State College at Ames. An average of 500 
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square yards per day of Y-inch pavement is easily made 
with this outfit and twenty men. 

The concrete was made 1 part cement, 2 parts sand 
and 3^ parts of coarse aggregate, either the gravel or 
the crushed rock, tip to 1^-inch size. 

For side forms 2x6-inch lumber was iised and held 
to line and grade by iron stakes driven in the ground. 
The surface of the sub-grade was carefully leveled 
just before laying the concrete and was kept well satu- 
rated with water. The sub-grade was flat and extra 
thickness of concrete was obtained at the center by 
crowning the road 1-| inches in the 16 feet. This made 
a road 6 inches thick at the edges and 7^ inches thick 
at the center. 

Cost Data on Concrete Road, Cerro Gordo County, 1913. 

Per 
Sq Yd. 

Freight on mixer Ames to Mason City | 30.00 

Freight on mixer Mason City to Ames 26.64 

Freight on Baker joints 53.97 

Engineer Dodds' expenses 49.31 

$160.31 .0170 

Misc. teaming, hauling pipe, mixer, etc $ 71.43 .0075 

Oil, coal, gas, repairs • 60.55 .0064 

Misc. labor unloading mixer, laying pipe, 

building culverts, lost time, etc 176.69 .0187 

Lampert Engineering or foreman 125.00 .0132 

Plant bought $523.48, 20 per cent to job or. . 105.00 .0111 

Labor 
Average organization, wages paid 500 square yards daily. 

Sq. 
Men. .Tob. Rate. Day. Yd. 

3 Finishing, removing form 27.5 $ 8.06 .0160 

2 Striking off grading cone 27.5 5.50 .0110 

1 Fireman on mixer 35.0 3.50 .0070 

1 Engineer on mixer 40.0 4.00 .0080 

2 Side forms and joints 30.0 6.00 .0120 

1 Cement 30.0 3.00 .0060 

2 Wheeling, shoveling sand 27.5 5.50 .0110 
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3 Wheeling stone 27.5 

6 Shoveling stone 27.5 

1 Extra fixing sub grade 27.5 

1 Water boy 10.0 

1 Hose boy 10.0 



8.25 


.0165 


16.50 


.0330 


2.75 


.0055 


1.00 


.0020 


1.00 


.0020 



$65.00 .1300 



Grading 

Grading about 3,100 cubic yards. 

Wheelscraper and wagon work $497.25 

Loading wagons 60.00 

$557.25 .18 cu. yd. .0588 

Surfacing $307.50 .0325 

Material 

Baker joints and felt $536.40 .0566 

Sand, 874 cu. yds. taken from Co. pit: 

Stripping pit 60.00 

Loading . .• 123.50 

Hauling 243.00 

$372.50 .426 cu. yd. .0393 
Crushed stone, 500.74 cu. yds. at 

$1.00 $560.74 

Freight 285.09 

Loading 141.45 

Hauling 341.00 

$1,328.28 2.37 cu. yd. .1405 

Gravel, 855 cu. yds $595.04 

Freight 403.02 

Loading 123.50 

Hauling 493.00 

$1,614.54 1.89 cu. yd. .1705 
Cement, 2,413 bbls. at $1.56 on cars at 

Emdry $3,764.28 .4220 

Hauling 217.17 

$3,981.45 1.1240 

9,472 sq. yds.. Total $10,646.72 $1,124 

Note. Transfers helped load material. 

This labor account is high because it includes the wages 
when there were more than twenty-three men around mixer, 
for when hauling was impossible the shovelers from the 
cars worked around the mixer also. 
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Cost of a California Road. On the Huntington 

Drive, Alhambra, Cal., there were laid in 1913 about 

28,280 square yards of concrete road surfaced with 

asphaltic oil. This road had a uniform thickness of 

6 inches and the amounts of the various materials used 

per square yard was as follows : 

Cement, bbls 0.2104 

Screened gravel, cu. yds 0.1316 

Sand, cu. yds 0.0622 

Water, gals 7.0 

Oil, gals 0.2562 

Screenings, tons 0.0063 

The cost to the contractor of constructing the 
pavement, not including overhead charges, is as follows : 

Per 

sq. yd. 

Lumber, 26,000 ft. B. M $0.0211 

Screened gravel, 3,723 cu. yds 0.0658 

Sand, 1,758 cu yds 0.0193 

Screenings, 180 tons 0.0054 

Water, 7 gals, per sq. yd 0.0005 

Total materials $0.1121 

Labor : 

Excavation, 2,997 cu. yds $0.0507 

Shaping 12,645 lin. ft. roadbed 20 ft. wide 0.0515 

Hauling 26,000 ft. B. M. lumber 0.0085 

Hauling 3,723 cu. yds. screened gravel 6 miles 0.1126 

Hauling 1,758 cu. yds. sand 6 miles 0.0314 

Hauling 5,951 bbls. cement 1% miles 0.0204 

Hauling, miscellaneous 0.0029 

Mixing and placing concrete 0.0739 

Hauling and spreading 172.86 bbls. oil .•. 0.0018 

Unloading, hauling and spreading screenings 0.0035 

Total labor $0.3572 

Total cost materials and labor $0.4693 

The cement cost $1.64Y delivered on the job, or 
$0,347 per square yard. The oil was also furnished 
by the county at a cost of $0.0084 per square yard. 
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An Experimental Road in California. An experi- 
mental concrete road, 3,000 feet long and 18 feet wide, 
was constructed in the fall of 1912 between Sacra- 
mento and Riverbank, Cal., passing through the Hiver- 
bank subdivision of the West Sacramento Company. 
The company has large holdings in this vicinity, in the 
development of which the road problem led it to ex- 
periment with ten various sections of concrete pave- 
ment to determine its applicability to local climatic, 
traiEc and subgrade conditions. The engineers also 
wished to determine the most economical design. It is 
believed the comparatively uniform .temperatures in 
California will minimize to a large extent expansion 
and contraction difHculties. The details as here given 
are taken from Engineering Record of March 8, 1913. 

On the western half of the roadway the sub-grade 
material is a heavy clay loam soil, resembling an adobe. 
The eastern half of the slab was constructed over an 
old macadam roadway. The subgrade was excavated 
and trimmed to the required grade and crown. It was 
then thoroughly compacted by sprinkling and rolling 
with an 8-ton roller. All portions of the old macadam 
road in fill were well tamped. In all cases the subgrade 
was well moistened just previous to placing the con- 
crete to prevent abstraction of water from the concrete. 

All work was given a crown by sloping the surface 
from the center to each side of the roadway at the rate 
of Vs inch per foot. Local experience with other types 
of pavement has led to a standardization of this fea- 
ture. Longitudinally the roadway is practically level. 

Four types of expansion joints were experimented 
with. In the first, lines of oiled surfaces were spaced 
at 10, 20, 30 and 40-foot intervals squarely and diag- 
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onally across the pavement. Tar-paper joints were 
laid 10 and 20 feet apart on square and diagonal lines. 
In another section i/4-inch spaces were filled with 
bitumen at intervals of 25 and 40 feet on square and 
diagonal lines, transversely with the pavement. A 
fourth type consisted of %-inch spaces at 30-foot inter- 
vals, squarely across the pavement, with the edges pro- 
tected by soft steel plates 4 inches vnde and held in 
place by anchor bolts. A section 217 feet long was laid 
without expansion joints. 

Various types of finished surface were used. These 
included roughening with wire brooms, pitting by an 
embossed tamper, checkering and grooving with checks 
6 inches square, plain concrete, sanding and covering 
the surface with a i^-inch coat of bitumen and Nato- 
raas rock screenings. 

Three classes of fine aggregate were used: First, 
Sacramento River sand, dredged near the site of the 
work, having very fine, much rounded quartz grains. 
It contains a considerable proportion of mica flakes, but 
very little sediment. Second, Tuba River sand, dredged 
from the Yuba River at Marysville, having medium- 
sized quartz grains, somewhat rounded. It contains 
little mica, but small amounts of sediment and small 
balls of mud. Third, Natomas fine crushed rock, vary- 
ing from % inch to dust. It is very sharp and carries 
so much fine stone dust that it is difficult to determine 
the percentage by sedimentation. 

Tests were made of the three classes of fine aggre- 
gate and for comparative purposes strength tests were 
made on Ottawa sand. Voids were determined by 
thoroughly compacting 100 cubic centimeters of dry 
sand, then adding 100 cubic centimeters of water and 
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reading the amount absorbed by the sand. Briquettes 
were made of standard Ottawa sand and cement, as 
well as of the materials to be tested. The quantity of 
water, however, was varied in order to get a mortar in 
each case as nearly as possible with the same consis- 
tency as that made from the standard sand. As com- 
pared with the standard sand there was required for the 
Sacramento Kiver sand nearly double the amount of 
water, for the Yuba Kiver sand 50 per cent more water 
and for the Natomas fine crush about the same quan- 
tity. Tensile tests were made after seven days. It 
will be noted that the ISTatomas fine crush made a con- 
siderably stronger mortar than the standard Ottawa 
sand. In all cases the coarse aggregate was material 
obtained by crushing the tailings from the gold dredg- 
ings in the vicinity of Folsom. The dredgings vary 
from pebbles the size of an egg to boulders a foot or 
more in diameter, composed of a hard and tough, al- 
tered andesite. As placed on the market the rock is in 
four sizes: 2^/^ to 1% inches, 1% to % inches, % to 
% inch; screenings, % inch to dust. Only the last 
three sizes were put into the road concrete. The per- 
centage of voids in the 1% to %-inch size ranged from 
46. Y to 48.5 loose; the % to %-inch size ranged from 
43.3 to 39. Y. By mixing these two sizes in various 
proportions the voids were reduced to about 40 per 
cent. 

Cost of Owatonna Road. There was completed 
in 1912 near Owatonna, Minn., a stretch of 1,100 
feet of concrete road on the main traveled highway be- 
tween Owatonna and Albert Lea, a road over which a 
considerable amount of automobile traffic passes. The, 
CPOcrete is 8 feet wide, 6 inches thick, with 1-inch ex- 
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pansion joints every 50 feet, these expansion joints 
being filled with pitch. Corrugations to prevent slip- 
ping occur at 4-inch intervals. 

The road is over a sand hill, most of it in a cut 
where sand washed badly, making it impossible to pre- 
serve any shape to an ordinary road. It is expected 
that this road, aside from giving much better service, 
will do away with heavy maintenance charges. The road 
has little or no crown, but has clay and gravel shoulders 
on each side sloping down to an edge 3 feet away. 

Had it not been for the sand on which this piece 
of road was built and the necessity of hauling clay for 
the sides it could have been built for 90 cents per run- 
ning foot. The actual cost, however, was about $1.03, 
as shown in the following itemized statement of cost. 
The item of grading has not been taken into account in 
these figures. 

Labor .$276.00 

Cement 464.76 

Gravel : 162.85 

Lumber ; 33.72 

Total $936.73$ 936.73 

Deduction for cement 68-76 

Deduction for extra labor 86.25 

$155.01 $ 155.01 

Deducted total $ 781.72 

Building gravel sides cost 350.00 

Total cost of road $1,131.72 

Common labor received $2.00 a day, a man and 

team $4.00 ; cement was delivered at the work at $1.43 

per barrel and gravel delivered at the work at -1.00 per 

yard. - j 

Roads in Idaho. The following is the report of a 
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typical day's work on concrete roads in Ada county, 

Idaho : 

Three men wheeling, two men shoveling gravel for 

mixer at $2.75 for eight hours $ 13.75 

Two men wheeling sand, ditto 5.50 

One wheeling cement, one loading cement, ditto 5.50 

One mixer man on loading and tending water 2.75 

One engineer (sub-foreman) and delivery operator.... 3.00 

Three men setting forms, $2.75 for eight hours 8.25 

One sub-foreman 3.00 

One superintendent 5.00 

Engineering and field supervision 25.00 

One water team and man 7.25 

•005 depreciation on equipment 10.00 

One timekeeper 3.00 

Cost of materials — 

1,200 square yards crushed gravel and sand at 7 cents. 84.00 

91 barrels Red Devil Portland Cement, at $2.60 236.60 

5 gallons gasolene for mixer at 23 cents, oil 15 cents. . . 1.30 

Total $419.90 

600 square yards of concrete, 7 inches thick, on crushed 

gravel well rolled, cost per square yard $ .70 

At Sehewaing, Mich. During the summer of 
1912, one mile of experimental road was constructed at 
Sebewaing, Michigan, half of which consisted of a con- 
crete pavement 9 feet 2 inches wide, of an average 
thickness of 6^ inches, with 3-foot gravel shoulders on 
each side, and one-half mile of tar macadam, 9 feet 
wide with dirt shoulders 5% feet wide on each side. 
The contract for both stretches of pavement was let to 
the same firm. The total cost of the one-half mile oif 
concrete roadway was $3,592 and of the tar macadam 
$3,753 ; a first-class concrete pavement in this case ac- 
tually costing $161 less than first-class tar macadam. 
The road leads to a sugar beet factory and during the 
fall was subjected to heavy traffic. Reports from Sebe- 
waing are to the effect that the concrete is in first-class 
condition, as good as when laid, whereas the tar ma- 
cadam is commencing to show wear. 
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California State Hightuays. There are several in- 
teresting features in connection with the construction 
of 14 miles of state highway from Healdsburg to Santa 
Rosa, California. Most of the construction was over old 
roads with hard surfaces which had to be broken up 
before they could be graded. The road, 15 feet wide 
with a 4%-foot shoiilder on each side was a 4-inch slab 
of concrete with an asphaltic oil wearing surface, on a 
specially prepared and compacted sub-base. After the 
roiigh grade had been brought to within 0.1 foot of the 
exact elevation the grade and line stakes were set. The 
concrete slab had a crown of 2% inches, the arc being a 
parabola. From the edges of the slab the shoulders 
sloped straight, dropping -4 inches in 4% feet. Two 
lines of grade stakes were employed, one on each side of 
and 9% feet distant from the center line, making them 
2 feet out from the side forms on each side. These 2- 
foot intervals gave ample room to set and peg the side 
forms without disturbing the grade stakes. The car- 
penters notched their levels 2 feet from the ends and 
with them alone, adjiisted the form board both to dis- 
tance and grade, working from the grade stakes. 

The side forms were usually handled by two men 
at $2.75 per day and two men at $2.50 per day. These 
could place, line up and fasten about 800 feet on each 
side, or 1,600 feet of side formis per day at the follow- 
ing costs : 

Cost per day 

2 carpenters at $2.75 $ 5.50 

2 helpers at $2.50 5.00 

*1600 feet 2x4-inch plank at $25 per thousand feet B. M. 9.27 



♦Boards used 3 times, so one-third of total cost is 
charged, 
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Nails, etc ^ 23 

200 stakes at 1 cent 2.00 

Interest and depreciation 15 

Superintendent, $1; foreman, 50 cents 1.50 

Total for 800 feet of road $23.65 

Per lineal foot of road 2.96 cents 

All curves Avere superelevated so that a vehicle go- 
ing 20 miles per hour would ride easily. The subgrade 
was then rolled to great compactness and the grade 
checked by means of a templet moving on the side 
forms. Since a natural pit of excellent gravel exi-sted at 
Healdsburg, gravel was substituted for broken stone con- 
crete. It cost 72 cents per ciibic yard delivered at any 
railroad siding along the work. The average haul from 
the railway to the work was 1% miles and the cost of 
hauling was 03 cents per cubic yard. 

Using this gravel and a 1 :6 mixture, it was deter- 
mined that 96 sacks of cement would make 100 feet of 
the pavement. The gravel was piled continuously along 
the middle of the subgrade and the cement placed in 4- 
sack piles spaced 4 feet apart. A cleat was riveted to 
the inside of the charging hopper of the mixer to in- 
dicate a 2-sack batch of 1 :6 concrete. The gravel was 
handled by 6 men with square pointed shovels, while 1 
man charged the cement. The mixer traveled on 3- 
inch redwood sills, shifted to guide it well. This run- 
way was located midway between the side forms. The 
subgrade was wetted down ahead of the mixer. Con- 
crete was distributed by a chute and was also shoveled 
against the side forms. ISTo expansion joints were used, 
under the theory that allowing the natural cracking of 
the pavement, and afterwards filling the cracks with a 
bitumen, would form the best expansion joints. 
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The labor costs on the concrete were as follows : 

Costs 
per day 

1 foreman at $4.00 $ 4.00 

1 engineman at $3.00 3.00 

10 shovelers at $2.75 27.50 

1 cement man at $2.75 2.75 

2 finishers at $3.00 6.00 

Depreciation of plant and tools 9.00 

Cost of water 6.13 

Total $57.83 

The average daily run of concrete was 550 linear 
feet or 101. So cubic yards, making the cost of placing 
the concrete 10.4 cents per linear foot of 15-foot road- 
way or 56.3 cents per cubic yard, with the concrete ma- 
terials delivered on the subgrade. 

All water on this work had to be pumped. The 
pumping was done by means of a gas engine, pumping 
from adjacent streams and in one case from a specially 
bored 180-foot well. The cost of water averaged $18.40 
per day. The water was used in about equal quantities 
for mixing concrete, curing concrete and wetting the 
subgrade. 

Four different methods of finishing and curing the 
concrete slab were investigated. The first plan was to 
broom the siirf ace with a steel broom 6 hoiirs after plac- 
ing, in order to roughen it so that the bituminous cov- 
ering would cling. After 12 hours, sprinkling began 
and the concrete was kept moist. With this plan, the 
concrete could not be kept evenly moist and much water 
ran off and was wasted. The second plan was to broom 
the concrete as in the first, then to build earth dams 
along the pavement edges, then wet down the pave- 
ment and cover it with 2 inches of earth and water the 
covering until it was satiuated and the water showed in 
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pools. A third plan was, after brooming the concrete, 
to spriHkle it and cover it with heavy building paper 
held down by clods and stones. The idea was to remove 
the paper, resprinkle and replace the paper every night 
for 1 nights, the standard curing period. The plan re- 
duced labor but the paper was torn off in places by the 
wind and did not protect the pavement from drying 
out in spots. A fourth plan was finally devised, elim- 
inating most of the faults of preceding plans. Levees 
were first built along the edges and over the side forms 
in such position that about one-third the width of the 
embankment fell inside the form board and over the con- 
crete. These side levees were built high enough to hold 
a depth of 2 inches over the crown of the slab. At 
suitable intervals, depending upon the grade, cross 
levees connecting the side levees were built. This 
divides the pavement up into a series of basins which 
were filled with water, one filling sufiicing f or the total 
curing. 

The following table shows the costs of curing con- 
crete pavement by the methods described, the third be- 
ing omitted as impractical : 

Plan 1 Plan 2 Plan 4 

1 man at $2.75 per day $ 2.75 $ 2.75 

Men at |2.50 per day 12.50- 17.50 10.00 

Depreciation, shovels, etc 40 .80 .65 

Cost of water 6.13 6.13 6.13 

Supervision 1.50 1.50 1.50 

Total cost first day $20.03 $28.68 $20,53 

Lineal feet covered 300 550 550 

Cost per lineal foot, first day $0,067 $0,052 $0,037 

Cost of each consecutive day 0.067 0.052 0.005 

Total cost of curing, 7 days, per lin- 
eal foot of pavement 0.469 0.364 0.067 

The side form boards were removed 7 days after 
placing the concrete at a cost of about 1 cent per lineal 
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foot of pavement. The earth levees were left in place 
about a week longer and were then removed with a 4- 
horse road scraper at a cost of about 0.3 cents. The 
shoulders were brought as near grade as practicable 
with the same scraper. The preparation of the shoul- 
ders, including rolling cost aboiit 6 cents per lineal foot 
of pavement. 

The following table shows the costs of paving: 

Per foot of road 

Tearing up old roadway with rooter and plows .$0.0283 

Placing form boards (after grading has been done)... 0.0296 

Handling and preparing subgrade with rolling 0.0375 

Cost of pouring and finishing 4-inch concrete pavement 0.1043 

Cost of curing and finishing, Plan 4 0.0670 

Cost of removing form boards 0.0100 

Cost of cleaning earth off pavement 0.0030 

Cost of preparing shoulders 0.0600 

Actual cost per lineal foot $0.3397 

Actual cost per mile $1,793.62 

10 per cent for contingencies 179.36 

Total cost per mile $1,972.98 

These costs are exclusive of costs of materials for 
the pavement itself and of excavation and fill. These 
costs were compiled by C. L. Rakestraw, resident engi- 
neer for the California Highway Commission, and ap- 
peared in Engineering and Gontrading. 

At La Salle, Illinois. An interesting piece of con- 
crete road was built at La Salle, 111., in the summer of 
1913, under the direction of the Illinois Highway Com- 
mission. This road was described in a paper before the 
Illinois Society of Engineers and Surveyors, by Mr. 
A. H. Hunter, division engineer of the commission, 
who was in direct charge of the work. 

The road is known as the Bottom Koad, and has 
75 per cent of its length subjected to the ravages of the 
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Illinois river during flood time; the remaining 25 per 
cent is on a blnff and runs under a railroad viaduct, up 
a 6 per cent grade over the Illinois and Michigan canal, 
and up another nearly equal grade to a bridge over an- 
other railroad. 

The Illinois Highway Commission prepared plans 
for a 20-foot concrete roadway having a thickness of 6 
inches at the sides and 7 inches in the middle, shaped 
to a crown of 3% inches. The road was built by day 
labor (excepting hauling, which was contracted) under 
the direct supervision of the commission. The com- 
mission furnished (free of charge) a 10-ton road roller 
and a concrete mixer, with an operator for each. The 
old macadam surface was loosened with a scarifier 
drawn by a 10-ton roller, the loose stone being then 
shaped to the crown of subgrade and thoroughly rolled. 
An abundance of stone dust remained on top, so a thor- 
ough wetting with water from the pipe line and an occa- 
sional trip of the roller prepared a sub-base, which gave 
an excellent foundation for the concrete and furnished 
a smooth surface for the shoveling of the gravel. Drain- 
age for the foundation was provided by longitudinal 
ditches 8 inches wide and 6 inches deep under the outer 
edge of the concrete. At the end of the expansion 
joints a lateral drain, consisting of a trench filled with 
gravel, led to the riprap wall of the fill. 

The aggregate consisted of clean, washed gravel, 
screened to sizes ranging from % to IV^ inches, and 
pure sand. The gravel was composed of granite pebbles 
in well graded sizes, with no loam, clay or disintegrated 
material. The sand was sharp and clean but rather 
fine. On the rolled subgrade, the loads of gravel and 
sand were dumped in rows. The quantity of sand and 
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gravel per lineal foot of road was computed, and the 
wagons were measured and loads spaced accordingly. 
An effort was made to have all loads the same size, as 
this simplified matters for the man who dumped, and 
relieved the engineer of the incessant checking of quan- 
tities. To allow for waste and variation in thickness, 
10 per cent excess of material was provided. This 
proved sufficient, as there was not an excess or deficiency 
of more than 10 cubic yards of sand and gravel in the 
whole road. 

As a large amount of water is required, both for 
mixing the concrete and for the proper curing of the 
finished road, it is the practice of the Illinois Highway 
Commission to construct pipe lines to which water may 
be furnished by city pressure or by a pressure pump 
operated by a gasoline engine. At La Salle, connection 
was made to the city water system and a 1%-inch pipe 
line with T's every 300 feet was laid along the road. 
With 150 feet of hose connection attached to the mixer, 
it was possible to secure water at all points, although 
at the extreme end of the line the pressure was not suffi- 
cient to sprinkle the finished road work while the mixer 
was running. 

A self-moving batch mixer was used, having a low 
hopper in front into which sand and gravel were shov- 
eled direct from the road. Two sacks of cement were 
used for the batch. The concrete was deposited in place 
by means of a 20-foot horizontal rotating boom on which 
operated a traveling dump bucket. This equipment 
made it possible to deposit the concrete on any spot of 
the wide base. The work averaged 450 square yards 
per 8-hour day. The concrete was struck off to crown 
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and grade with a stocl-shod template cut to the crown of 
the roadway. 

Expansion was taken care of by means of %-inch 
asphalt joints placed 50 feet apart at an angle of 60 
degrees with the center line of the road. The edges 
of these joints were protected by Baker plates, cut to 
the crown of the road, having their edges flush with the 




Austin Cube Mixer on La Salle Road. 

surface. The edge of the concrete was retained by wood 
forms consisting of pine pieces 2x6 inches, 16 feet long, 
resting on edge, held to alignment by %-inch iron pins 
18 inches long. It was found difficult to butt the boards 
together perfectly, so the more imperfect form pieces 
were cut in 2-foot lengths and used for splices, being 
nailed to the outside of the forms. This gave good re- 
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suits, especially on curves, where it was possible to 
align arcs of circles almost perfectly. 

The mixture used Avas 1 :2 :3V2, by vohmie. A box 
containing 0.95 cubic feet was constructed and for each 
sack of cement placed in the hopper of the batch mixer, 
two boxes of sand and 3% boxes of stone were added. 
The shovels of sand and stone necessary to secure the 
repective amounts -of material were counted and this 
number used for each batch. When new shovelers were 
placed on the gang, the box was used to check the 
amount. The stone determined in this manner varied 
but slightly, but the sand had to be changed frecjuently. 

The actual cost of the work was obtained by adding 
the daily expenditures, the cost of hauling and the mar- 
ket price valuation of the donated materials, inclusive 
of freight and all incidental items. To this were added 
the salaries of the resident engineer and the roller and 
mixer operators. In all 10,663 square yards of surface 
had been improved at a cost of $13,632. The common 
labor used was foreign and received 35 cents per hour, 
and teams received 62% cents per hour. The itemized 
cost per square yard for labor and supplies is as fol- 
lows : 

Superintendence $0,023 

Excavation, shaping road bed and trimming side roads. 0.158 

Hauling sand and stone 0.169 

Mixing and placing concrete, setting forms and filling 

joints 0.133 

Watchman and miscellaneous labor 0.116 

Sand and stone, f. o. b. siding, including demurrage 0.3r4 

Cement, f. o. b. siding, including demurrage 0.310 

Expansion joints, f. o. b. siding, including demurrage . . 0.028 

Coal and oil for mixer and miscellaneous supplies 0.021 

F rms and other lumber 0.008 

Total $1,279 

At Nazareth, Pa. During the summer of 1908, 
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a street in Nazareth was paved with a two-course con- 
crete pavement for a distance of 6 blocks, approximately 
3,600 feet in length and 35 feet between curbs, the area 
paved being 13,625 square yards. The work was done 
under the supervision of Mr. Paul E. Kressly, now 
city engineer of Inglewood, Cal., and described by him 
in Municipal Engineering. 

The clay loam subgrade was dressed and rolled to 
a grade of 8 inches below the surface of the finished 
pavement. On this the concrete base 5% inches thick, 
was laid. This was a 1 :3 :6 mixture of cement, sand 
and crushed limestone. 

The wearing surface course was 2V^ inches thick, 
of a 1 :li/2 :3% mixture. The sand was such that 75 
per cent would fail to pass a 30 mesh screen and the 
stone was graded from iVi to % inch. The sand and 
cement were mixed dry in the mixer, then enough wa- 
ter added to make a wet mortar and the mixing con- 
tinued and then the stone added and the whole thor- 
oughly mixed. Sufficient water was then added to make 
a "wet" concrete. This was placed on the base course, 
before the latter had begun to set the concrete was well 
rammed and finished with a templet. The surface was 
then rolled with a 5-ton power roller of the asphalt 
type. The pavement was kept moist by sprinkling for 
at least 10 days and no travel was permitted for 14 
days. 

Expansion joints were placed along the curbs, and 
longitudinal joints were placed 2 feet 3 inches outside 
each rail of a street railway track in the center of the 
street. Transverse expansion joints %,-inch wide were 
placed 25 feet apart, and filled with a bituminous ce- 
ment composed of coal tar pitch, to which was added 
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20 per cent of refined Trinidad asphalt and 20 per cent 
of hydraulic cement. 

After more than 5 years of use on a street averag- 
ing 461 vehicles per day, 63 per cent of which are heavy 
teams, the pavement has fully demonstrated its useful- 
ness and has given very satisfactory results up to date. 

Concrete Roads in Ohio. Up to January 1st, 
1914, the Ohio State Highway Commission had built 
39.63 miles of concrete roads. These roads cost an 
average of $9,606 per mile, or $1,128 per square yard. 
These figures mean very little, however, as the pave- 
ments were of varying kinds, some of them one-course, 
others two-course, ome of them reinforced, and most 
of them with surface treatments of various kinds. 
They were also in widths varying from 10 to 20 feet, 
and in various thicknesses of slabs and different pro- 
portion of ingredients. In fact, they were put down 
as experimental pieces of road, to try out concrete as 
a road material. 

This cost is the contract price paid and does not 
include the cost and expense of engineering and in- 
spection, but does include the cost of grading and fin- 
ishing of shoulders and ditches and a small amount of 
accessories. Deducting from this average cost the aver- • 
age cost of siirface treatment, which is 9% cents per 
square yard, there remains $1,033 as the average cost 
per square yard of plain concrete, including grading, 
shoulders and accessories. The average cost of grading, 
finishing of shoulders and ditches and acessories is 
$0,167 per square yard of paved surface. Deducting 
this from $1,033, we have 86.6 cents as the average 
cost per square yard of the plain pavement alone, ex- 
clusive of engineering and inspection costs. 
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CHAPTEK XIV. 
Some Data on City Pavements. 

At Mason City, Iowa. Mr. F. P. Wilson, city 
engineer of Mason City, Iowa, has made an extensive 
study of concrete paving and has put down successive 
stretches of this pavement through a series of years, re- 
vising his specifications somewhat each year in the light 
of experience. Mr. Wilson makes this statement : 

"It is my opinion from my observation and expe- 
rience that a Portland cement concrete pavement, prop- 
erly laid in an up-to-date manner, with first-class ce- 
ment, good, clean, sharp sand, and good, clean, hard 
stone, with proper allowance made for contraction and 
expansion, with the edges of the expansion joints pro- 
tected with softened steel plates, said protection plates 
anchored into the concrete on each side of the expansion 
joint, the pavement to' be kept wet and protected from 
the sun at least eight days after it is laid, so that it 
cures out slowly, certainly warrants the use of cement 
paving on account of its first cost, cheapness to main- 
tain, cleanliness of the streets, and the small expense to 
repair when it becomes necessary to cut holes. 

"In constructing a first-class cement pavement the 
first requirement is to have first-class material; sec- 
ondly, to have a first-class, up-to-date set of plans and 
specifications ; and lastly, honest, rigid and close follow- 
ing of these specifications in every detail." 

Mason City has adopted the two-course method of 
construction on account of the soft stone that is at hand 
in the locality, making a very satisfactory base but 
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being entirely unsuited to making a hard wearing sur- 
face. 

The Mason City specifications as used by M.v. Wil- 
son are given in Appendix C. 

At Fort Smith, Ark. During 1912 the Board of 
Improvement of Paving District No. 5, at Fort Smith, 
Ark., constructed by force account about 100,000 square 
yards of concrete pavement at an average cost of 69.4 
cents per square yard. This cost includes the removal 
of about ^4 yard of earth per square yard of pavement 
in the grading and the rolling of the sub-grade. It also 
includes a 10 per cent allowance for depreciation on 
equipment, but no charge for superintendence. The 
pavement was 6 inches thick, of the 1-course type, un- 
reinforced, and was made of 1 :2 :4 concrete. 

The construction of this pavement was described 
by the engineer, Mr. George Myers, in Engineering and 
Contracting. The main equipment consisted of a No. 
23 Chicago batch concrete mixer and %-yard Briggs 
one-horse carts, besides the usual grading implements. 
Portland cement on an average cost $1.18 per barrel; 
gravel and sand averaged $1.25 per cubic yard ; broken 
stone, crusher run, averaged $1.20 per cubic yard. The 
above prices are for materials delivered on the job. 
Common labor was paid for at the rate of 15 to 20 
cents per hour; enginemen at 25 cents; foreman, $125 
per month, aud teams 35 cents per hour. 

The cost of the concrete was as follows : 

Per cu. yd. 

1% bbls. cement at $1.18 $1.77 

0.4 cu. yd. sand at $1.25 50 

0.9 cu. yd. broken stone at $1.20 1.08 

Mixing, carting, laying and cleaning up 49 

Total $3.84 
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This figures out 64 cents per square yard; adding 5 
cents per square yard for grading and .4 cent per square 
yard for rolling makes the total cost 69.4 cents per 
square yard. 

The method of construction was as follows : 

The sub-grade was shaped to conform to and be 6 
inches below the finished pavement. The concrete 
mixer and material were placed about midway of each 
section of the work, but off to one side. The carts 
brought the concrete to one end of the work and it was 
deposited between %x6-inch steel templates 20 feet 
apart, the entire width of the roadway. The concrete 
was quite wet and was tamped by means of a heavy 
steel-shod straight edge, and then floated with a 2x4-inch 
yellow pine float, 22 feet long, in order to reach well 
beyond the templates. Segments of red building paper 
were placed next to each template before the concrete 
was placed and as soon as possible the template was 
withdrawn, leaving a contraction joint. The adjoining 
section was then laid in the same manner. " An expan- 
sion joint was left every 60 feet. 

At Lynn, Mass. In 1911 the city of Lynn, Mass., 
removed an old macadam road and replaced it with a 
one-course concrete pavement. The sub-base was made 
the same shape as the finished surface and was thor- 
oughly rolled with a 12-ton roller. 

The concrete was mixed in a batch mixer in the 
proportions one part Portland cement, two parts sand 
and four parts graded broken stone. The mixture was 
of a quaking consistency. Along each curb an expan- 
sion joint was made by means of a %-inch band. There 
were no joints made across the street. Although the 
pavement is 2,000 feet long, no cracks are evident in it. 
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Before the concrete hardened the surface was roughened 
by brooming. All travel was kept off the street for one 
week. 

The street is a fine example of permanent pave- 
ment. It was built by contract for $1.70 per square 
yard, including grading. 

At Marshalltown, Iowa. In 1911 Marshalltown 
did a small amount of concrete paving, , and in 1912 
there were 60,000 square yards put down, the contract 
price on this being $1.08 per yard. This was consid- 
ered a low price by the city engineer, and was accounted 
for in part by the fact that the contractor was not 
required to give a large maintenance bond, a rigid test 
of materials and inspection of the work being insisted 
upon. Materials were also secured at very reasonable 
rates. 

An inspector was stationed at the mixer and an- 
other worked with the spreading and finishing gang. 
Each carload of cement was submitted to the standard 
tests of the American Society of Civil Engineers and 
the commissioners insisted that the gravel and sand 
grade up to specifications. 

The combined sand and gravel was taken from the 
bed of the Iowa river and from old river channels in 
the valley inside the city limits. The aggregate was 
pumped and discharged over a one-quarter inch screen, 
separating the stone and sand. The small cost of pump- 
ing and screening, and the short haul from gravel beds 
to mixer, made the low cost of these materials an impor- 
tant item in the contractors' estimates. 

A feature of the construction was the arrangement 
of the expansion joints and the method by which the 
filler was placed in them. All of the pavement was laid 
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in residence streets. Most of it was 30 feet wide. The 
curb was not combined with the gutter but was poured 
separately. In addition to a joint % inch wide next 
to each curb, a longitudinal joint V^ inch wide was 
placed in the center of the street. Transverse joints also 
^ inch in width, were spaced at 15 foot intervals, di- 
viding the pavement into blocks 15 feet square. All 
these joints extended down to the sub-grade. Those 
next the curbs were filled with an asphaltic filler. The 
longitudinal and transverse joints were filled with rub- 
beroid, or a good grade of tar paper. This paper was 
put in while the pavement was being laid. 

The method of placing the filler in the cross and 
lengthwise joints is a new one that has been adopted in 
few other cities. The pavement was laid only half the 
width of the street at a time. The paper was placed 
in the transverse joints as the concrete was spread and 
tamped. A strip of rubberoid 8 inches wide was held 
in place alongside a plank 5 feet long, while the con- 
crete was being spread on both sides of the plank. The 
plank was then lifted, leaving the filler in place, with 
about an inch of it projecting above the, wearing sur- 
face. After the pavement set, the protruding edge of 
the paper was trimmed with a sharp shovel flush with 
the top of the pavement. The longitudinal joint was 
established while the first half of the paving was being 
laid along one side, by staking a line of planks, Y inches 
wide, along the center of the street. When the concrete 
had begun to set the planks were removed and strips of 
rubberoid were tacked to the edge of the finished side 
from which the planks had been taken. The top edge 
of the paper was set flush Avith the surface. The other 
half of the street was then paved. 
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The city engineer originated the idea of the joint 
in the center of the street after he had observed, when 
inspecting concrete pavement in other cities, that where 
there was no such joint the pavement had cracked in 
more or less zigzag lines longitudinally near the center 
of the street.* The central joint checks any transverse 
cracks from extending farther across than the center. 
The crosswise and lengthwise joints divide the pave- 
ment into 15-foot blocks, making it easy, if a block 
becomes defective from any cause, to remove it and lay 
new concrete without affecting the rest of the pavement. 

Wanting to make a comparative test with another 
kind of filler for the longitudinal joint, the city en- 
gineer secured waivers from property owners in one 
block, and, instead of placing rubberoid in the central 
joint, the joint was cut and the cut was filled with pitch. 
The object aimed at was to test the wearing qualities of 
the edges of the central joint when different fillers are 
used. Eighteen months use shows that some of the 
edges of the longitudinal joints filled with rubberoid 
are chipping, but in most places they show no more 
wear than the rest of the pavement. 

This pavement consists of a 5-inch base, composed 
of 1 part cement, 3 parts sand and 5 parts gravel. The 
2-inch wearing surface is composed of 1 part cement to 
2 parts of sand. The wearing surface is laid as soon 
as the base is spread, tamped and brought to grade, and 
is roughened with a coarse broom. 

At Alpena^ Mich. The following figures are taken 
from the report of the city engineer of Alpena, Mich., 
on work done during the summer of 1911 : 

*This probably indicates not the need of a central joint, but 
the need of greater strength at this point. 
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Water Street Pavement. 

No square yards 707 

Crushed stone $ 49.00 

Gravel 70.00 

Cement, 274 bbls., at $1.20 net 328.80 

Asphalt filler 22-36 

Catch basins 23.28 

Armor plates for expansion joints 21.12 

Lumber for expansion boards, etc 9.04 

Labor, men 331.00 

Labor, teams 96.00 

Total amount $ 950.60 

Cost per square yard, $1,295. 

Washington Avenue Pavement. 

No. square yards 3,545 

Crushed stone $ 165.00 

Gravel 304.00 

Cement, 1,406 bbls. at $1.20 net 1,687.20 

Asphalt filler 77.49 

Steel for curb protection 12.60 

Armor plates for expansion joints 62.50 

Catch basins 58.20 

Lumber for expansion boards, curbing, etc. . 45.37 

Labor, men 1,449.25 

Labor, teams 767.00 

Total amount $4,628.61 

Cost per square yard, $1,305. 

Fletcher Street Pavement. 

Amount paved by city,, square yards 1,286 

Crushed stone $ 88.00 

Gravel 149.00 

Cement, 668 bbls 801.60 

Asphalt filler 37.24 

Armor plates for expansion joints 28.16 

Steel for curb protection 3.85 

Catch basins 27.36 

Lumber, expansion boards, curbing, forms, 

etc. 21.67 

Labor, men 1,045.25 

Labor, teams 252.00 

Total amount $2,454.18 

Cost per square yard, $1.39. 
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Chisholm Street Pavement. 

No. square yards 6,518 

Crushed stone $ 272.00 

Gravel 537.00 

Cement, 2,607 bbls 3,128.40 

Asphalt filler 143.39 

Armor plates for expansion joints 147.40 

Steel for curb protection 16.80 

Catch basins 69.84 

Lumber, expansion boards, curbing, forms, 

etc. 83.92 

Labor, men 2,288.25 

Labor, teams 860.00 

Total amount $7,547.00 

Cost per square yard, fl.l58. 

Mill Street Pavement. 

No. square yards 1,098 

Crushed stone ? 53.00 

Gravel 93.00 

Cement, 440 bbls 528.00 

Asphalt filler 39.00 

Armor plates for expansion joints 27.50 

Lumber, expansion boards, curbing, forms, 

etc 25.87 

Labor, men 545.00 

Labor, teams 206.00 

Total amount $1,517.37 

Cost per square yard, $1,382. 

At Waterloo, Iowa. During the summer of 1912 
the first concrete pavements were laid in Waterloo, 
Iowa. Two alleys, each in a different part of the city, 
were paved. The specifications called for a two-course 
pavement. In one alley 4-inch hase and 1%-inch wear- 
ing surface was specified; the base to consist of 1-3-6 
stone concrete, or 1-5 gravel, and the top 1-2 screened 
gravel, passing % inch sieve, the top coat to be ap- 
plied within 40 minutes of the time of placing the base. 
In the other alley the wearing surface was increased to 
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2 inches on account of heavier traffic. The surface coat 
was mixed wet enough so that the contour of the pave- 
ment could he forced by drawing a templet over it, after 
which the surface was troweled and then broomed. 

Expansion joints were provided every 25 feet 
transversely, and contraction joints midway between the 
expansion joints. Expansion joints were made by plac- 
ing two rows of vitrified brick blocks, separated by a 
board % inch thick, end to end across the width of the 
alley. These brick were placed after the base was put 
in, and were embedded in the base so that the upper 
part of the bricks conformed to the curve of the fin- 
ished surface of the pavement. The top or wearing sur- 
face was mixed wet enough so that the mortar flowed 
into the cracks between the ends of the bricks, holding 
them firmly in place. The spacing board was taken 
out as soon as the concrete had hardened sufiiciently, 
and none of the bricks were displaced" in removing the 
board. The joint was afterwards filled vsdth asphalt. 

The pavements are required to be guaranteed for 
a period of one year. Both alleys seem to be in very 
good condition now, and have not shown any signs of 
wear or deterioration. The cost was $1.12 per square 
yard for the S^/^-inch pavement and $1.25 for .the 6-inch 
concrete. 

At Aledo, III. During the year 1912 a compar- 
atively large yardage of concrete pavement with a 
wearing surface of bitumen and sand was laid at Aledo, 
Illinois. Throughout the business section of the town 
a strip of brick pavement 6 feet wide was laid between 
the concrete pavement and the curbs. The contract 
price for the brick pavement on a 6-inch 1-2-4 concrete 
base with 1-inch sand cushion was $1.62. The contract 
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price for the concrete pavement consisting of 6 inches 
of 1-2-4: concrete was 86 cents per square yard. The 
bitumen for the wearing surface was furnished the con- 
tractor by the city. The contractor furnished sand and 
labor and laid the wearing surface for 10 cents per 
square yard. Allowing 20 cents per gallon as the cost 
of bitumen, this would make the total cost of the con- 
crete pavement approximately $1.06. 

Cost of Pavement at Boise. The city of Boise, 
Idaho, has over 85,000 square yards of concrete pave- 
ment in service, the cost of the various sections of which 
is shown in the accompanying table. It is all one-course 
work, with surface finished with wood float. The mix- 
ture used is 1 :3 :7, and the price of cement is figured 
at $2.Y5 per barrel and sand and gravel at $1.00 per 
cubic yard. The price does not include grading. The 
thickness on all the work is 6 inches, except the first 
one, which is 8 inches. 

Contract price 
Total Sq. Yds. per sq. yd. 

20,183.92 $1,155 

6,877.92 i 1.10 

27,018.00 1.09 

27,847.36 1.15 

3,482.12 1.04 

Sand Cushion Between Courses. The city of Osh- 
kosh. Wis., has laid some pavements of two layers of 
concrete separated by a sand cushion, the same as 
though a wearing course of brick or block were being 
laid. ' ' * 

The method of construction of this type is sub- 
stantially as follows: After grading and compacting 
the sub-grade a concrete foundation 4 inches thick is 
placed on this, the concrete being composed of one part 
of cement, 4 parts of sand and 8 parts of crushed stone, 
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the stone being not over 2^/^ inches in size. On this 
foundation is .placed the sand cushion, of fine dry sand 
and spread % inch in thickness. Keinforcing bars are 
then placed, these being %-inch twisted bars, spaced 2 
feet apart in both directions. The bars are wired 
together at the intersections and lap 8 per cent of their 
length at the joints. They are held in place by chairs 
so that they will be uniformly 2 inches below the top of 
the finished concrete surface. 




Laying Pavement at Oshkosh, Wis. 

After the reinforcing is placed the top course is 
laid directly over the reinforcing and on the sand cush- 
ion. This top course is .5 inches thick and is composed 
of 1 part cement, 2 parts sand and 3^/^ parts of crushed 
stone. Expansion joints are protected by armor plates 
between which are placed strips of Carey elastite !N"o. 1. 
Half way between expansion joints a contraction joint is 
put in, which is made by setting up Carey elastite before 
the concrete is laid and holding it in place with stakes 
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until the concrete is placed. This filler is 1/4 inch in 
thickness. '■ ,i 

After the surface of the concrete is troweled, it is 
roughened by the use of a plank with strips of iron fas- 
tened longitudinally to the side. This plank is laid on 
the concrete, forcing the strips of iron into the surface, 
thus making indentations in it % inch in depth and 
about 2 inches apart. The surface is then covered with 
wet sand as soon as possible after marking; and after 
it has thoroughly dried, it is given a finish coat of dis- 
tilled tar about % inch in thickness and is then covered 
with about l^ inch of sand or a mixture of sand and pea 
gravel. This is rolled with a 5-ton roller. 

Oshkosh has also built a number of pavements with 
a sand cushion on top of the subgrade, the idea being to 
make the pavement proper as independent as possible of 
changes in the subgrade. 

At a Manufacturing Plant. — Concrete pavements, 
exclusively for traction engine use have been built 
throughout the yards and shops of the Avery Company 
at Peoria, 111. For driveways the slabs are 15 inches 
thick, of 1 part Portland cement and 7 parts pit-run 
gravel, the latter being excavated on the company's 
property. Edges of the pavement are protected from 
spalling by a 2x8-inch plank laid flat and flush with the 
surface of the road. The planks are secured to the con- 
crete by bolts with countersunk nuts and washers spaced 
on 2-foot centers so as to permit renewals to be made. 
While a 1 to 2-inch wearing stirface of rich mixture 
is placed, it is the intention to keep the surface covered 
with from 2 to 4 inches of cinders so as to eliminate, 
excessive wear on the concrete from the cleats on the 
drivers of the engines. 



CHAPTEE XV. 

Beinfoeced Conceete Pavements. 

Reinforced concrete pavements have teen built in 
a number of localities, and with seemingly excellent re- 
sults, though the term of experience has scarcely been 
sufficient to determine whether their behavior or life 
are superior to that of ordinary concrete. It is easily 
conceivable that in building over fills, or otherwise un- 
stable ground, reinforcement would be a decided advan- 
tage in helping to distribute the load and thus prevent 
an undue concentration of weight on any one part 
of the sub-base. Por pavements exposed to a constant 
heavy traffic, such as in the vicinity of plants where 
heavy machinery is manufactured, and the like, rein- 
forcement ought also to add materially to the life of 
the structure. 

One advantage claimed for reinforcement is that it 
serves to make of the pavement a more homogeneous 
mass. It is well known that the ratio of expansion 
and contraction of concrete depends to a considerable 
extent upon the proportion of cement contained. With 
a lean mixture as a base, therefore, covered by a rich 
top coat, the two courses will have different coefficients 
of expansion, with a consequent tendency of the two 
courses to crack apart. The introduction of reinforce- 
ment will to a certain extent counteract this tendency 
and help the two courses to act as a unit. 

It is expected of reinforcing that it will reduce 
the tendency of the concrete to crack on account of 
changes in temperature, variations in the percentage 
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of moisture, defective foundations, improper drainage, 
faulty construction, insufficient thickness of slabs, or 
for any other reason. While a greater spacing ,of ex- 
pansion joints is probably allowable in reinforced con- 
crete pavements than in those withoiit reinforcijig, it 
should be borne in mind that the reinforcing shoiild not 
be expected to cover deficiencies in construction, except 
such as happen by accident. The concrete in a rein- 
forced concrete pavement should be just as carefully 
made and laid as though it were to take all the strain 
of the pavement rather than to be assisted by the rein- 
forcing. It is because of the fact that reinforcing 
seems to give some contractors an idea that they can 
be careless' in their construction in other ways, that 
many engineers do not favor reinforcing of concrete 
pavements. If, however, sufficient care is taken in 
other respects — in fact, the same care that would be 
exercised in a plain pavement — reinforcing will un- 
doubtedly add materially to the strength of the struc- 
ture. 

One of the most usual methods of reinforcement is 
by the use of a sheet of wire mesh or expanded metal 
laid on the base course of concrete and tamped so that 
at least 50 per cent of the wire is covered. The rein- 
forcement should preferably be placed with the longi- 
tudinal wires parallel to the center of the pavement, and 
covering the space between joints completely but not 
extending across the joints. 

The latest specifications of the American Concrete 
Institute provide that all concrete pavement over 20 
feet in width shall be reinforced with metal fabric. As 
to the amount of metal, it is specified that the cross- 
sectional area of the reinforcing running parallel to 
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the center line of the pavement shall amount to at 
least 0.038 square inch per foot of pavement width, 
and the cross-sectional area of reinforcing metal, per- 
pendicular to the center line of the pavement, shall 
amount to at least 0.049 square inch per foot of pave- 
ment length. This is equal to about a No. 29 Triangle 
mesh or a Clinton wire cloth of 4x1 2-inch mesh made 
of 3 and 8-gauge wire. 

The specifications also provide that the reinforc- 
ing shall not be placed less than 2 inches from the fin- 
ished surface of the pavement; that the reinforcing 
shall extend to within at least 2 inches of all joints, 
but shall not cross them, and that adjacent widths of 
fabric shall be lapped at least 4 inches. 

While the amount of reinforcing given is an aver- 
age amount, it should be determined in each case by an 
engineer familiar with local conditions. The range in 
temperature and the percentage of moisture varies with 
each locality, as does also the character of the traffic 
over the roadway. It is evident, therefore, that each 
roadway must be studied to suit these conditions. The 
soil conditions will also vary with the locality. It will 
be found advantageous to use additional reinforcement 
where the subsoil is of an inferior character, or the 
road is on a hill. All these things, however, must be 
determined by an engineer who is familiar with the 
locality. 

Following are given a number of examples of re- 
inforced concrete pavements and the data concerning 
them: 

One of the first pavements constructed using a re- 
inforcement was laid at Plymouth, Wis., during the 
sunamer of 1910. Approximately 11,000 square yards 
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were laid at that time at a cost of $1,235 per square 
yard including the grading. This pavement consisted 
of what is known as a two-course type, the base being 
made 5 inches thick and the top or wearing course 1% 
inches thick, making a total of 6% inches. The specifi- 
cations called for a concrete mixture in the proportions 
of 1:31/2:6 for the base, the crushed stone to be free 
from dust and of varying sizes, all of which shall pass 
through a 2-inch ring and be held on a %-inch ring, the 
sand to be of such a size as will pass a i/4-inch square 
mesh. The top or wearing course consisted of 1 part 
of cement to 1% parts of crushed granite, the granite 
to be properly graded from dust to % inch in size. 
After placing the bottom course, triangle mesh rein- 
forcement 'No. 1 was laid, the longitudinal wires being 
placed crosswise of the street, after which the wearing 
course was placed before the base had taken any appre- 
ciable set. 

The top course was troweled to a smooth finish 
and while still soft, granite screenings varying in size 
from ^ to % of an inch were scattered over the entire 
surface, the idea being to produce a surface that would 
be practically smooth and at the same time one that 
would not be unnecessarily slippery. Expansion joints 
were placed every 40 feet across the piavement and also 
along the gutters. On streets having street car tracks, 
joints were also placed on each side of the track at 
the end of the ties. These joints were made by using 
1x8 inch cypress boards for forms, these boards being 
allowed to remain in the work and form the filler for 
the joints. Engineers have reported this pavement to be 
in excellent condition after two and one-half years' 
wear. It was designed by Mr. W. G, Kichoffer, consult- 
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ing engineer of Madison, Wis., who also supervised the 
work. 

During the year 1911, Sheboygan, Wis., had ap- 
proximately 15,000 square yards of reinforced concrete 
pavement laid and during 1912 approximately 45,000 
square yards. The base consisted of 5 inches of con- 
crete mixed in the proportion of 1 part of Portland 
cement, 3 parts of sand and 5 parts of crushed limestone, 
and was laid 5 inches thick at the center of the street 
and 3 inches at the curbs. The wearing surface was 1% 
inches thick and consisted of 40 per cent of Portland 
cement, 50 per cent of granite screenings and 10 per 
cent of torpedo sand. The granite screenings were 
graded to 20 per cent having a size of 1-16 to % of an 
inch and 30 per cent i/4 to % of an inch. Triangle 
mesh !N"o. Y was laid between the wearing surface and 
the base, the longitudinal wires being placed crosswise 
of the street. The wearing course was iloated by means 
of a wood float after which the surface was broomed 
transversely to give a slightly roughened surface. The 
pavement was sprinkled for seven days and no teams 
were allowed upon the same for ten days. One-inch 
expansion joints filled with asphalt were constructed 
along the curbs and every 40 feet across the street. 
These pavements were designed by City Engineer 0. V. 
Bowley, the contract price being $1.20 per square yard. 

The City of Fond du Lac, Wis., has made extensive 
use of concrete pavements, both plain and reinforced, 
having constructed during 1908 approximately 17,300 
square yards of plain pavement at an average price of. 
$1,325 per square yard, and in 1909 approximately 
69,200 square yards at an average price of $1,235 per 
square yard. Since 1910 their concrete pavements have 
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all been ' reinforced, using triangle mesh No. 7 for a 
width of 18 feet down the center between curbs, the 
principal reason for using the reinfo;'cement being to 
eliminate the longitudinal cracks that formed in the 
plain pavements along the center line of the street. For 
the year 1910 the average price for 44,300 square yards 
was $1,177 and for 1911 the average price of 11,000 
square yards was $1.25. An additional 8,000 square 
yards were laid during the year 1912. All pavements 
carry a five year guarantee, so that for the first five 
years at least there will be no maintenance charges. 

The usual type of combination curb and gutter is 
first constructed, after which the center portion of the 
street is excavated and rolled to the proper elevation. 
Upon this foundation is laid a 5-inch base course con- 
sisting of 1 part of Portland cement, 2% parts of sand 
and 5 parts of clean crushed limestone, 4 inches being 
laid fitst, upon which is placed the wire fabric rein- 
forcement, the longitudinal wires running crosswise of 
the street, and immediately thereafter is placed the ad- 
ditional 1 inch of concrete. The wearing surface is 
immediately applied and consists of 1% inches of a 
mixture of 1 part of cement, 1 part of clean sharp 
sand and 1 part of crushed granite, this granite consist- 
ing of sizes ranging from dust to % of an inch. The 
surface is then troweled and before hardening it is 
roughened by brushing crosswise with an ordinary 
street broom. Expansion joints are placed along each 
gutter and every 50 feet across the street and have a 
width of % of an inch. The forms for the expansion 
joints are allowed to remain in place until the concrete 
is hardened, after which they are removed and the joint 
is filled with an asphalt preparation. The surface is 
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kept wet for one week and then the street is thrown 
open for traiBc. 

The pavements have been designed and the con- 
struction supervised by J. S. IVIcCullough, city engineer 
for Fond du Lac. 

During the year 1912, Superior, Wis., laid 9,602 
square yards of reinforced concrete pavement designed 
by City Engineer E. B. Banks. The base consisted of 
6 inches of concrete mixed in the proportion of 1 part 
of Portland cement, 2% parts of sand and 5 parts of 
crushed stone. The top or wearing course is 1^/^ inches 
thick and consists of 1- part Portland cement, 1 part 
of sand and 1 part of crushed trap rock varying in size 
from ^ to % of an inch. The reinforcement used was 
triangle mesh wire fabric, style 29, placed with the 
longitudinal wires crosswise of the street and extending 
from curb to curb. The first i inches of the base were 
placed upon the rolled foundation and upon this was 
laid the reinforcement, after which the additional two 
inches of the base were laid. Immediately upon this 
completed base was placed the wearing course, which 
was troweled and roughened by brushing with a street 
broom. One-half inch expansion joints were placed 
along the curbs and across the street every 24 feet. 
The finished pavement cost $1.29 per square yard ex- 
clusive of the excavation, the material and labor costs 
being as follows : 

Cement, per barrel , . $1.35 

Sand, per cubic yard 75 

Crushed stone, per cubic yard 1.65 

Common labor, per day. . . ; 2.50 

The City of St. Johns, Mich., laid during 1912 
approximately 15,000 square yards of reinforced con- 
crete pavement consisting of a base 5 inghes thick mixed 
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in the proportion of 1 part of Portland cement to Y 
parts of gravel including sand. . The top or wearing 
course is 2 inches thick inixed in the proportion of 1 
part of Portland cement to 3 parts of clean sharp sand. 
Triangle Mesh No. 29 was used as a reinforcement, the 
same being placed between the base and wearing courses. 
Expansion joints were constructed along the curbs and 
across the street every 30 feet, all joints being pro"- 
tected with the Baker armor plate. This pavement was 
designed and supervised by E. G. Hulse, city engineer. 
A very successful reinforced concrete pavement has 
been laid in Hamtramck, Mich, (a suburb of Detroit), 
the same having been designed and constructed by the 
R. D. Baker Company, Detroit, Mich. During the 
year 1912, 15,000 square yards were laid, having a base 
5 inches thick consisting of a concrete mixture of 1 part 
Portland cement, 3 parts of sand and 6 parts of crushed 
stone. The wearing course is 2 inches thick, mixed in a 
proportion of 1 part Portland cement, 1 part of sand 
and 2 parts of crushed granite having a size not to ex- 
ceed % inch. The reinforcement used was triangle- 
mesh JSTo. 28, placed between the base and top course 
and laid with the longitudinal wires at right angles 
to the center line of the street. Expansion joints were 
placed along the curbs and every 30 feet across the 
street, and were protected by means of the Baker armor 
plates. The cost of the finished pavement was $1.35 per 
square yard, exclusive of excavation, the material and 
labor costs being as follows : 

Cement, per barrel $1.02 

Sand, per cubic yard 75 

Crushed stone, per cubic yard 1.15 

Crushed granite, per cubic yard , . , . ■ ,'. 3.15 

All above being f. o. b. cars.Hamtramck, 
Common labor cost f2,60 per flay. 
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The City of Port Huron, Mich., laid about 9,000 
square yards of reinforced concrete pavement in the 
year 1912. This pavement had a total thickness of 7 
inches, consisting of a 5%-inch base and a 1%-inch 
wearing course. The concrete for the base was mixed 1 
part Portland cement to 5 parts of river run gravel. 
The wearing course consisted of 1 part cement, IM; 
parts sand, and 1% parts of %-inch crushed field stone. 
Triangle mesh reinforcement No. 4 was placed between 
the top and bottom courses. Expansion joints were 
placed every 16 feet across the street and where car 
tracks occurred joints were placed 1 foot from the track 
on each side for the full length of. the street. All joints 
were protected by the Baker armor plate. The price of 
the finished pavement was $1.22 per square yard, ex- 
clusive of excavation. The material and labor costs 
were as follows : 

Cement, per barrel $1.02 

Sand, per cubic yard f. o. b. the work 1.15 

Gravel, per cubic yard f. o. b. the work 1.15 

Common labor was $2.25 to $3.00 per day. 

The City of Rockville, Ind., constructed during 
1912 4,400 square yards of reinforced concrete pave- 
ment. This pavement was of a one-course instead 
of a two-course type. Although the use of a reinforce- 
ment necessitated placing the pavement in two layers, 
both layers consisted of the same concrete mixture, this 
being 1 part of Portland cement, 2 parts of sand and 
2^/^ parts of gravel. The total thickness of the pave- 
ment was 5 inches and the reinforcement was triangle 
mesh No. 7, placed approximately in the center of the 
slab. The curb is 6 inches high and 5 inches thick, built 
directly upon the pavement and anchored to the same by 
means of steel loops placed every 5 feet. Expansion 
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joints occur every 33 feet across the pavement and are 

protected by means of the Baker armor plate, the joints 

being filled with tar. Finished pavement cost $1.10 

per square yard, including excavation, and the material 

and labor costs were as follows : 

Cement, per barrel $1.25 

Sand, per cubic yard 1.25 

Gravel, per cubic yard 1.25 

Common labor, per hour 20 

Very little excavation was required beyond surfac- 
ing to grade. The foundation consisted of a yellow clay 
which required the depositing of a small amount of 
gravel in some places. The crown of the street was 4 
inches for a width of pavement of 26 feet. 

During the year 1912, Vinton, Iowa, laid 11,000 
square yards of a two-course reinforced concrete pave- 
ment of a total thickness of 7 inches. The 5-inch base 
course consisted of a mixture of 1 part Portland cement, 
3 parts of sand and 5 part of crushed stone. The 2-inch 
wearing course was mixed 1 part of cement to 2 parts 
of clean sharp sand. The reinforcement used was 
Triangle mesh E'o. 26, placed between the top and bot- 
tom courses over the center 16 feet of the pavement and 
was laid with the longitudinal wires at right angles to 
the center line of the street. Expansion joints were con- 
structed along curbs and across the street every 40 feet, 
these joints being protected with steel plates % of an 
inch thick and 2 inches wide, the same being anchored 
into the concrete by means of anchor bolts. The cost of 
the finished pavement, exclusive of excavation, was 
$1.07 per square yard, the costs of material and labor 

being as follows : 

Cement, per barrel $1.00 

Sand, per cubic yard for hauling 50 

Crushed stone, per cubic yard 1.30 

Common labor, per nine-hour day 2.25 
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Connersville, Ind., contracted for the construction 
of 65,000 yards of reinforced concrete pavement during 
tlie year-1912 at a cost of $1.04 per square yard, includ- 
ing excavation. The base is 5 inches thick at the curbs 
and Y inches at the center and the top or vyearing course 
is 1^2 inches thick over the entire pavement. The con- 
crete for the base is mixed 1 part of Portland cement, 2 
parts of sand and 4 parts of crushed stone or gravel. 
The mixture for the vpearing course is 1 part of cement 
to 1% parts of clean sharp sand. The pavement is re- 
inforced with triangle mesh !N"o. 7, placed between tne 
top and base courses. Expansion joints protected by 
means of Baker armor plate and filled with an asphalt 
filler are placed along the curbs and across the street 
every 30 feet. The material and labor costs were as 

follows : 

Cement, per barrel , $1.02 

Sand, per cubic yard 50 

Gravel, per cubic yard 45 

All f. o. b. Connersville, Ind. 
Common labor, $2.00 per day. 

A large amount of work was also done during 
1914 and was practically the same as that of the pre- 
vious year, except that the price went up to $1.25 
per square yard. This was due principally to the ad- 
vance in the price of cement The price mentioned 
in each case is the contract price plus engineering super- 
intendence. The streets were already graded and were 
used as gravel streets, so that the only excavation that 
had to be done was to take the old material out to be 
replaced by the concrete. The excavation and the roll- 
ing and preparing of the sub-grade were included in 
the contract price. The contractors did the work and 
furnished all materials. The pavements carry a five- 
year guarantee. 
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During 1912, Stanley, Wis., laid 9,000 square 
yards of reinforced concrete pavement having a total 
thickness of 6% inches. The 5-ineh base consisted of 1 
part Portland cement to 5 parts gravel and the 1%-inch 
wearing course consisted of 1 part of cement to 2 parts 
sand and granite screenings. The reinforcement used 
was triangle mesh No. 7 placed between the top and bot- 
tom courses. Expansion joints were placed along the 
curbs and across the street every 30 feet. No steel pro- 
tection was used on the joints but the edges were 
rounded to a small radius to prevent chipping off under 
traffic. This pavement was laid at a cost of $1.52 per 
square yard, including excavation. 

The City of Mitchell, South Dakota, laid several 
blocks of reinforced concrete pavement during 1912, in 
accordance with plans and specifications furnished by 
S. H. Smith, city engineer. The base course was laid 
5% inches thick and consisted of a concrete mixed in the 
proportion of 1 part of cement, 3 parts of sand and 5 
parts of crushed stone. The sand was to be well graded 
and to contain no pieces larger than would pass a ISTo. 4 
mesh screen. The crushed stone was graded in sizes 
ranging from % of an inch to 2 inches. On top of the 
base was placed triangle mesh No. 7 for a width of 20 
feet in the center of the pavement on Main street and 
15 feet on intersecting streets. The main longitudinal 
wires were placed crosswise of the pavement and the 
entire mesh was tamped into the freshly laid concrete. 
Over this was placed the wearing course 1% inches 
thick, consisting of 1 part of cement to 1% parts of a 
mixture of equal parts of sand and stone screenings. In 
order to give the finished pavement a dark color there 
was to be added ^ of a pound of lamp black to each 
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sack of cement. The wearing course was properly 
floated to grade and troweled, and after becoming suf- 
ficiently hardened it was roughened with a street broom. 
Expansion joints % of an inch wide were placed along 
all curbs, and joints % of an inch wide were placed 
across the street every 25 feet, and around all catch 
basins or man-hole covers. The edges of all expansion 
joints were rounded to V2-inch radius. After the pave- 
ment had taken sufficient set, the joints were filled with 
a suitable elastic waterproof compound. 

The Township of DeKalb, 111., constructed a short 
piece of reinforced concrete roadway pavement in 1912, 
the work being done under the supervision of A. 'S. 
Johnson, state engineer. The pavement consists of one- 
course work laid 6% inches thick, the concrete mixture 
being 1, 2 and- 3. Expansion joints were constructed 
across the pavement every 50 feet and protected by the 
Baker steel armor plate. Triangle mesh No. 26A was 
placed approximately in the center of the slab with the 
longitudinal wires at right angles to the center of the 
roadway. 

The City of Davenport, Iowa, laid during 1911 
several blocks of reinforced concrete pavement in which 
the' reinforcement was placed near the bottom surface of 
the slab for structural reasons. The soil over which 
this pavement was to be laid consisted of refuse from 
saw mills, such as sawdust, chips, bark, etc., and was 
almost constantly saturated with river water. The 
street itself and the railroad track paralleling the same 
settled from eighteen to twenty-four inches every year. 
As the usual type of pavements could not possibly be 
expected to prove satisfactory with such a type of sub- 
soil (the pavement also being subjected to heavy and 
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high speed traiBc) it was decided to construct a concrete 
pavement reinforced with a sufficient amount of steel to 
produce a monolithic slah that would spread over a 
greater area any excessive loads coming upon the same 
under the traffic conditions. The pavement was laid 7 
inches thick of a 1 :3 :5 concrete mixture and reinforced 
with 0.5 per cent of triangle mesh reinforcement placed 
near the lower surface of the pavement. The total cost 
for the work was $0.93 per square yard. 

Thomas Reinforcing for Pavements. This sys- 
tem of reinforcing is controlled by the Thomas Steel 
Keinforcement Company of Detroit, Mich. It is built 
up of %-inch rods, %-inch rods, spacing members 




Thomas Reinforcing for Pavement. 

called stools, and facing plates for the expansion joints. 
The %-inch round steel bars are placed longitudinally 
and crossways 2 feet center to center and 1 inch from 
the top surface of the finished concrete. The ^-inch 
round steel bars are placed longitudinally and cross- 
ways 4 feet center to center and .4 inches from the top 
surface of the finished concrete, and both systems are 
well clamped together at their intersections. The two 
systems are properly supported in their respective 
places before any concrete is laid, and in proper lengths 
and widths so as to be embodied in concrete panels 30 
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feet long by the whole width of the road. The top and 
bottom bars are held firmly at intervals of 4 feet by 
an upright, steel member, which will make a positively 
connected unit of the top and bottom bars through the 
whole pavement: 

Expansion joints %-inch wide are placed at right 
angles to the curb line at intervals of 30 feet. Joints 
have their edges protected by means of a soft steel 
plate 3-16 inch by 3 inch rolled to conform to the es- 
tablished crown of the pavement and the steel plates 
are securely attached to the reinforcing bars of the pave- 
ment so that the concrete between the expansion joints 
works as a unit. Expansion joints without steel plates 
are also placed along the side of the curb %-inch wide 
and the whole length of the paved street, the opening 
extending to the bottom of the concrete base and the 
space filled with asphalt filler. 

Generally the top bars are 2 feet center to center 
and those at the bottom 4 feet center to center, but this 
may vary according to climatic conditions. The ver- 
tical supports or stools are made of light angle iron 
sheared at the bottom so as to bend the feet, which give 
a bearing on the grade surface of the road. 

If expansion joints are used every 30 feet and the 
street is 24 feet wide, the fixity of these stools, which 
are generally placed 4 feet on centers, makes a large 
stone 24 feet wide by 30 feet long, composed of small 
stones 4 feet by 4 feet, without any joint between the 
small stones. 

This system requires about 50 tons of steel per 
mile of 24-foot pavement. The cost per yard is about 
5 cents for edge protectors, 22 cents for other steel, and 
3 cents for framing and placing. 



CHAPTER XVI. 

CONCEETB IN COMBINATION WITH OtHBE MaTEEIALS. 

Because of a lack of a suitable supply of sur- 
facing materials, or for other reasons, it may not 
always be desirable to construct tbe wearing surface of 
a road or pavement of concrete. But even when a top 
coat of some other material is desired, concrete can 
almost invariably be used to advantage as a base. For 
this purpose almost any local supply of stone or gravel 
can be used, and will give sufficient strength to carry 
the weight of traffic successfully, even though not 
adapted to come into direct contact with it. 

Used in this way, concrete has many of the advan- 
tages inherent in a complete concrete road or pavement. 
It forms an unyielding base of sufficient strength to 
bridge over imperfections or weaknesses in the sub- 
base, retaining its shape indefinitely and holding the 
wearing surface up to true grade and subject only to 
the wear on that surface itself; its monolithic nature 
keeps it secure from sinking into the soil; and its dura- 
bility fits it to serve under an indefinite succession of 
wearing surfaces. It can be used to advantage as a 
base for any standard type of pavement, and would be 
put in approximately the same as the base for a two- 
course concrete pavement in the same location, except 
that expansion joints are not generally used. 

Mr. Robert Hoffman, chief engineer, Department 
of Public Service, Cleveland, Ohio, has made a con- 
siderable study of various bases for brick pavements 
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and gave the result of his investigations before the 
American Association for the Advancement of Science. 
He said: 

"That an unyielding sub-base, such as concrete 
affords, is highly desirable goes vpithout question, and 
it should be supplied wherever possible, and in most 
cases will prove more satisfactory, even at slightly 
greater cost. Concrete will carry the pavement load 
over the many soft places caused by street openings 
prior to paving and will prove a factor of safety 
against settlements and irregularities liable to occur 
where no concrete is employed. Any settlement in a 
pavement foundation breaks the bond of the brick and 
will be rapidly followed by serious deteriorations. 

"Another possible economy in supplying a concrete 
foundation may be found in the possibility that some 
time it may be desired to replace brick with other kinds 
of paving material for which a concrete foundation 
must be supplied, such as wood block, asphalt or as- 
phaltic concrete, in which event the cost will be mate- 
rially lessened by reason of the existing concrete. 

"In open country with poor drainage facilities, 
there is no doubt that the drainage effect of frost and 
the yielding sub-soil would soon depreciate any brick 
pavement with only a natural soil foundation, and there 
concrete is the only safe and economical foundation." 

A bituminous surface is considered of advantage 
by many builders of concrete pavements, for taking 
the wear, giving a certain amount of resiliency, and 
giving greater freedom from noise. Mr. Logan Waller 
Page has also pointed out that such a surface .ought to 
be of undoubted value, if put on soon after the con- 
crete is placed, because of the fact that it will help to 
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retain the original moisture in the concrete, thus allow- 
ing it to attain the fullest possible strength. 

The application of such a coating is mentioned in 
connection with a number of jobs described in this 
volume. Descriptions of various patented types of 
such pavements are also given in Chapter XVII, and 
specifications are given in the Appendix. 

In some instances an excellent concrete base has 
been made economically by installing a crusher on the 
job and crushing the stone from an old granite block 
pavement. 

Cement grout is also coming to be recognized as 
the best filler for brick and stone block wearing sur- 
face. Some surprising comparisons have recently been 
made of brick pavements with cement filler and those 
with ordinary sand, showing the latter with joints 
empty and edges rounded in a comparatively short 
time, while the grouted joints show little perceptible 
wear after a number of years. 
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The leading engineers responsible for street pav- 
ing design and constrnction are substantially agreed 
that the use of properly mixed and properly placed 
cement grout in place of sand or bituminous filler con- 
stitutes one of the most important improvements in 
brick paving practice that has taken place in decades. 
A groiited i^avement becomes practically a continuous 
sheet. The bond of one brick or stone with those adja- 
cent to it is so strong that it is practically impossible 
by any blow of traffic for a brick to be loosened and 
forced down lower than its neighbors. Again, the hard 
grout-filled joint protects the corners of the brick or 
stone, so that they are not rounded off by the attrition 
of horses' hoofs, as always happens in a few years on 
pavements where the joints are filled with less durable 
materials. 

Such smooth-surfaced pavements can be kept clean 
and sanitary with far less expense than the old type 
of pavements, where dirt always lodged in the joints 
as soon as the pavement became at all worn. Still fur- 
ther, the grouted joints cost less than asphalt-filled 
joints, and a workmanlike job is much more easily 
secured with ordinary labor. 

It must be borne in mind, too, that the whole paving 
question has a different aspect today by reason of the 
rapidly growing preponderance of motor traffic over 
horse traffic. The secure footholds for horses' calks 
afforded by the open joints of the old-time tar-filled 
brick or stone-block pavement are no longer essential. 
On the contrary, the nearer to a smooth plane surface 
a street can be kept, the less the wear and tear upon 
motor vehicles of all classes and the less the wear and 
tear also on the pavement itself. With the rubber- 
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tired traffic of motor vehicles also one pavement is as 
good as another so far as noise is concerned. 

The ISTational Paving Brick Association advocates 
strongly the use of cement grout filler for brick pave- 
ment, as vyell as a concrete base. Speaking before the 
Association of Portland Cement Manufacturers, Mr. 
Will P. Blair, secretary of the National Paving Brick 
Association, said: 

"In the use of a cement filler, the important ele- 
ment of ease of traction is greatly assisted. By it a 
monolithic surface is formed, while the brick protects 
the thin portion or joint of cement, insuring a uniform 
wear upon the whole surface. In the earlier use of such 
a street the slight unevenness of the brick, which will 
obtain for the first few years, according to the amount 
of traffic upon the street, will prevent slipping and 
skidding which otherwise might occur owing to the film 
of glaze that is always present upon every No. 1 paving 
brick. As this glazed film in time disappears, the road- 
way becomes smoother, the granular surface follows, 
which for ease of traction is not found with any other 
form of pavement whatsoever, and is never approached 
in the case of a brick or stone pavement constructed 
with any other filler. 

"The hardened joints of the cement filler are suffi- 
ciently rough and will stand the shock from the impact 
so that it will not shatter. With the relief afforded by 
the uniform two-inch compressed sand cushion, required 
as a necessary adjunct in the transmission of the load 
to the monolithic wearing plate, this joint is not broken. 
The vibrations of the impact upon the wearing plate are 
distributed without injury and the load is not concen- 
trated wholly upon any individual brick. With the 
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monolithic plate resting upon the uniform cushion sup- 
port, the cushion itself is not affected or disturbed 
except to the minutest extent, whereas, in the use of 
the soft filler, a continuous maximum disturbance oc- 
curs, the brick being subject to a constant displacement. 
Their support cannot be uniformly maintained, hence 
the surface is divided into as many planes as there are 
bricks in the street. 

"The force of the entire weight where the soft 
fillers are used is directed to the single brick as the 
wheel comes in contact with the same. The brick do 
not chip where the cement filler is used. They do chip 
where the soft fillers are used. The street grows better 
as it grows older, and the smoother it wears, the less 
slippery it becomes. Of course this does not hold good 
indefinitely, but it does hold good for an undetermined 
number of years. It is certain with the use of. soft 
fillers, chipping at the corners and edges of the bricks 
immediately follows the use of the streets. In case 
of granite there results a smooth, rounded condition 
of the stone, subjecting the horses to most cruel and 
incessant short slipping, impairing their value and 
shortening, their lives. 

"The wear on the cement filled streets is scarcely 
perceptible from year to year. It is slight and level, 
and in continued harmony with the grade of the street. 
No waves or depressions are produced. Hence the im- 
pact is always at a minimum, and it follows the wear 
must be likewise so." 

The following directions for the application of 
cement grout filler are recommended by the National 
Paving Brick Association: 

"The filler shall be composed of 1 part each 
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of clean, sharp, fine sand and Portland cement. The 
sand should be dry. The mixture, not exceeding 1 
sack of the cement, together with a like amount of 
sand, shall be placed in the box and mixed dry, until 
the mass assumes an even and unbroken shade. Water 
shall then be added, forming a liquid mixture of the 
consistency of thin cream. 

"The sides and edges of the brick should be thor- 
oughly wet by sprinkling before the filler is applied. 

"From the time the water is applied until the last 
drip is removed and floated into the joints of the brick 
pavement, the mixture must be kept in constant motion. 

"The mixture shall be removed from the box to 
the street surface with a scoop shovel, all the while be- 
ing stirred in the box, as the same is being thus emptied. 
The box for this purpose shall be 4 feet, 8 inches long, 
30 inches wide and 14 inches deep, resting on legs of 
different lengths, so that the mixture will readily flow 
to the lower corner of the box, which shall not be more 
than 6 inches above the pavement. This mixture, from, 
'the moment it touches the brick, shall be thoroughly 
swept into the joints. 

"Two such boxes shall be provided in case the 
street is 20 feet or less in width; exceeding 20 feet in 
width, 3 boxes should be used. 

"The work of filling should be carried forward in 
line until an advance of 15 to 20 yards has been made, 
when the same force and appliance shall be turned back 
and cover the same space in like manner, except that 
the mixture shall be slightly thicker for the second 
coat. 

"To avoid the possibility of thickening at any 
point, the surface ahead of the sweepers and ahead of 
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the mixture shall be gently sprinkled, using a sprink- 
ling-can, the head of which shall be perforated with 
small holes. 

"Any attempt to thin the mixture on the pave- 
ment by the application of water will result in the 
separation of sand and cement, and 'bad spots' will ap- 
pear in the pavement where this practice has been per- 
mitted. 

"After the joints are thus filled flush with the top 
of the brick, and sufficient time for hardening has 
elapsed, so that the coating of sand will not absorb any 
moisture from the cement mixture, % inch of sand 
shall be spread over the whole surface ; and in case the 
work is subjected to a hot summer sun, an occasional 
sprinkling, sufficient to dampen the sand, should be 
followed for two or three days." 

Louisville, Ky., has been an advocate of and a 
builder of brick streets for years. It is located near 
some first-class brick plants and the relative ease of 
getting the material, as well as other considerations, 
led to many miles of street of this type being con- 
structed. Sand filler was used exclusively. The results 
were extremely unsatisfactory. Instead of lasting ten, 
twenty or twenty-five years, as it is claimed that brick 
will do under proper conditions, the work went to 
pieces in a few years, and irregularities, gradually 
developing into large holes, made their appearance 
almost immediately after use was begun. It is con- 
ceded that a large part of the defects were due to the 
use of poor paving block, but it is also believed that the 
character of the filler was responsible for the chief 
trouble. 

In 1909 the municipality decided to face about on 
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the grouting proposition, and specified that cement 
filler be used. The first year that the work was done 
under these specifications fair results were obtained; 
but since then, as inspectors and contractors both have 
become accustomed to the method, and know exactly 
how the filler should be applied, really magnificent 
streets have been built. There are some stretches of 
brick streets in Louisville, laid in cement grouting, 
that are pronounced by experts to be the equal of any 
in the United States. Certainly they are free from 
irregularities, absolutely smooth, are wearing down uni- 
formly and have joints which give not the slightest 
indication of opening up or permitting the street to 
disintegrate. 

Another big disadvantage of the sand filler is seen 
in connection with the use of modern street cleaning 
methods. Flushers which throw out water with con- 
siderable force tear the grouting out of a street on 
which a soft filler is used and leave it in a deplorable 
condition. In the case of cement, of course, the action 
of the water is not at all harmful, and street flushing 
machines may be used without question. 

The success of the cement grouting system has 
been so great with reference to brick streets that the 
Board of Public Works of Louisville has extended it 
to granite streets. In this case, the joint, instead of 
being from Vs inch to %, inch in thickness, as in brick 
streets, is from I/2 inch to 1 inch thick. The blocks are 
rammed instead of rolled and a little gravel is swept 
into the joints to hold the blocks steady while they are 
being rammed. 

The following suggestions for grouting granite 
blocks were given by Mr. William A. Howell in a paper 
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before the American Society for Municipal Improve- 
ments : 

1. Be sure your sub-grade is well rolled, and all 
soft places eliminated. The concrete should not be too 
rough and should be laid to a true crown. A uniform 
thickness of two inches of sand bed under the blocks 
should be maintained. 

2. The blocks, after careful culling, should be 
well rammed. 

3. Be absolutely sure the cement is good and the 
sand is clear and sharp. A small percentage of clay, 
not over 5 per cent, is preferable to act as a binder. 

4. Great precautions should be taken to have the 
correct proportions of sand and cement in the mixture. 

5. Keep the mixture continually agitated in the 
box; always remove the ground mixture from the box 
with scoop shovels. The contents of the box should 
never be dumped on the street; wherever this is done 
there is always a bare spot" in the grouting. 

6. The blocks should be thoroughly wet by sprink- 
ling immediately before grouting. 

7. Grouting should not be attempted during cold 
or frosty weather. Good results are seldom secured 
after November 15th in the latitude of New York city. 

8. If the grouting is done during very hot 
weather, it should be immediately covered with a half- 
inch coating of sand which should be kept constantly 
moist by frequent sprinkling during the continuation 
of the hot spell. 

9. Traffic should be kept away from the grouted 
pavement for at least seven days. 

10. If the best results are desired with a mini- 
mum amount of effort, the use of a moderately soft 
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granite, similar to New Hampsliire granite, is recom- 
mended. 

Experience at Appleton^ Wis. Concrete pave- 
ments with bituminous wearing surface have been used 
for the past four years in Appleton, Wis., with very 
good results, according to C. H. Vinal, the city en- 
gineer. The specifications provide for a sub-foundation 
of 2 inches of sand and cinders mixed one to one and 
thoroughly rolled or tamped, the sub-grade having pre- 
viously been rolled. Upon this base a 5-inch concrete 
foundation was laid, mixed 1 :3 :6. This was provided 
with expansion joints along each curb, around all man- 
holes or other fixtures, down the center of the street if 
this should be more than 28 feet wide, and crosswise of 
the street every 40 feet; these expansion joints being 
from % inch to 1 inch in width. The edges of the 
transverse expansion joints are protected with 2%x2%- 
inch steel angle irons, rolled with a corrugated or dia- 
mond surface to prevent being slippery; these angle 
irons being set so that their upper surfaces come flush 
with the wearing surface, and anchored to the concrete 
with anchor bolts. The joints extend the full depth of 
the concrete foundation and are completely' filled from 
the bottom to within a half inch of the top of the fin- 
ished pavement with asphalt poured into the joints at a 
temperature not lower than 300 degrees. 

After the concrete base has been placed and before 
it has begun to set, a 1%-inch wearing surface is placed, 
which is composed of 1 part Portland cement to 1^^ 
parts of crushed rock, from which all dust has been 
removed ; the crushed rock consisting of approximately 
40 per cent of l/4-inch size, 20 per cent of %-inch size 
and 15 per cent of t'u-inch size, the balance of about 
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25 per cent being sand. The exact proportion of these 
materials, however, may be varied by the engineer in 
order to obtain as dense a mixture as possible. Crushed 
stone and cement are mixed dry and then wet to the 
proper consistency, deposited on the concrete and 
worked or floated to a uniform surface which it is speci- 
fied shall be free from waves or honeycombs. The sur- 
face is then treated by drawing a tool similar to a 
garden rake both crosswise and lengthwise of the street 
so as to cut the surface into squares of 2% inches on a 
side, the cuttings being about % inch deep. 

The paving is then allowed to dry, when the entire 
surface is covered with a coat of asphaltic cement, 
heated to a temperature of not less than 300 degrees and 
poured or spread over the surface to a depth of about 
one-eighth of an inch, mops, brooms or squeegees being 
used for this purpose. On this is spread evenly a 
dressing of fine stone chips heated to at least 250 de- 
grees, enough being used to cover the entire surface. 
When the asphalt is cold the road is ready for traffic, 
which rapidly wears in or wears away the chips. 

Mr. J. Gr. Thorne, city engineer of Clinton, Iowa, 
gave some comparative figures on concrete pavement 
with bituminous surface and brick pavement before the 
1914 meeting of the Iowa Engineering Society. The 
comparison was based on work done in Clinton in 1913, 
the contract price on the brick pavement being $1.80 
per square yard, and the price of the concrete with 
bituminous surface being $1.18 per square yard. 

The concrete pavement was a 1-2-4 mixttire, the 
slabs uniformly 6 inches thick, and coated with i gallon 
of bitumen to the square yard. 

"Owing to the inevitable tearing up of the streets 
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we will assume that the life of any concrete hase is 
only 40 years,"' says Mr. Thorne. "The estimated life 
of a surface for bituminous coated concrete pavements 
and brick pavements has been limited to the period dur- 
ing which it is believed that the surface can be eco- 
nomically kept in repair. In comparing the annual 
cost of these two types of pavement it must be assumed 
that the kind or the type of the pavement is selected 
with due regard to traffic conditions. It is also assumed 
that ordinary repairs will be made promptly and effi- 
ciently so as to keep the surface in a satisfactory condi- 
tion at all times." 

The comparison in the following table serves to 
show the relation in the annual cost per square yard 
between a low and a medium priced pavement. 

TABLE I. 

"Vitrified 
Bituminous brick pav- 
coated con- ing on con- 
crete paving. Crete base. 
$1.18 $1.80 

First cost $0.0295 $0,045 

40 40 

Life of base 40 yrs. 40 yrs. 

Life of surface 5 yrs. 20 yrs. 

Maintenance per sq. yd. per year .01 

Int. on original investment, 6 %..1.18x.06-.0708 1.80x.06-.ia8 

Cost of renewing face 15 1.25 

Annuity required for replacement 

of surface, 4 pet 0276 .042 

Average annual cost 1084 .15 

Again referring to Mr. Thome's paper, he con- 
tinues : 

"The above price of $1.18 for bituminous coated 
concrete and $1.80 per square yard for vitrified brick 
are the contract prices for paving in Clinton in 1913. 
The life of the surface has been assumed to be five 
years for bituminous coated concrete and twenty years 
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for brick, at the end of which time the entire surface 
must be renewed In view of the fact that the bitumi- 
nous coated surface is to be renewed every five years, 
I believe that 1 cent per square yard averaged over the 
whole contract is sufficient for ordinary repairs or 
patchwork. Barring accidents, tearing up, etc., it is 
safe to say that the brick will not need repairs in 
twenty years I know of certain streets in Clinton 
which were paved with brick on crushed rock base 
twenty years ago, and with the exception of trench 
replacements, the pavements have not received repairs 
of any kind. The cost of renewing the surface per 
square yard I have estimated for bituminous coated 
concrete at 15 cents and for brick, $1.25. 

"Under the heading of annuity I have stated the 
sum that must be placed in a sinking fund each year, 
which with compound interest at 4 per cent will equal 
$0.15 in five vears for bituminous coated concrete and 
$1.25 in twenty years for brick surface. 

"The average annual cost, which is the sum of the 
maintenance, interest and replacements, shows $0.1084 
for bituminous coated concrete and $0.15 for brick, a 
difference of $0.0416. In other words, the property 
owners or city must pay $0.04 per square yard per 
year for the privilege of having a brick surface instead 
of bituminous coated concrete surface; or the brick 
pavement at $1.80 per square yard, which is equal in 
annual cost to that of the bituminous coated concrete 
paving, would have to last about 100 years without 
repairs of any kind. In comparing these types of pav- 
ing I have also given the' brick the benefit of the doubt 
in regard to the repairs, as most authorities show that 
brick surfaces require, some repairs. 
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"The bitumen used in coating concrete surfaces 
should he a tar from Avhieh the volatile portions below 
200° C. have been almost completely driven off by 
heating, thus giving the substance the proper consist- 
ency. One of the most important constituents is the 
free carbon (matter insoluble in carbon disulphide), as 
that substance, in a tar, indicates the binding value. 
The bitumen may be obtained from the manufacture 
of either coke or illuminating gas. In making a set of 
specifications for this bitumen considerable latitude 
should be allowed, as it is doubtful if different batches 
of exactly the same proportions can be made." 

The surfacing of a number of Ts^ew England roads 
with bituminous m'aterials is described by Mr. Herbert 
C. Poore in Engineering and Contracting. As a result 
of this work he arrives at the following conclusions : 

(1) The finished thickness of the film should be 
as small as possible, consistent with a proper applica- 
tion of the bitumen and the grit. The advantage of 
a thin film is that when worn spots appear the slight 
difference in elevation between the base and the coated 
concrete is not noticeable under travel. With the de- 
velopment of a small number of weak spots it is not 
wise to at once make an immediate retreatment of the 
ontire surface, as some portions would then have a dou- 
ble coat. A careful hand mopping of these spots with 
small quantities of bitumen will defer the day of gen- 
eral recoating. 

(2) The application of two ^-gallon coats with 
grit between gives a much better mixture of mineral 
and bitumen than one application of ^ gallon. The 
former produces a surface of well mixed bitumen and 
grit which shows little tendency to roll or move about 
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on the concrete. This oftentimes happens with a i- 
gallon coat in one application, notwithstanding a good 
bonding to the clean concrete snrface. 

(3) Much better results are obtained with power 
sprayers giving a uniform sheet of bitumen. Hand 
work, either with a single pressure nozzle or by hand 
pouring and sweeping, does not yield a uniform coat. 
The unevenuess produced at the start is generally aggra- 
vated by traffic. 

A warm, dry concrete tends to absorb some of the 
lighter oils from the tar bitumen and the concrete is 
often discolored to the depth of 1-16 inch. The appli- 
cation of a priming or filler coat of a thinner bitumi- 
nous material has been tried, with the added object of 
keeping the tar oils from being absorbed from the first 
^- gallon coat. It is hoped in this way not only to ob- 
tain a closer bond, but to lengthen the life of the 
coating. The priming coat has been made fluid enough 
to flow cold and has been applied in such small quan- 
tity that the concrete takes it up after a few hours 
and presents a dry, tight surface for the first i}-gallon 
coat of bitumen to adhere to. This results in better 
adhesion, especially if the concrete is slightly dusty, 
since the thin priming coat penetrates the dust to the 
concrete beneath. 

In two cases the detailed cost data of making the 
original film treatment on 1-2-4 mixture concrete roads 
were as follows: 

Case (1) A concrete road was covered with 0.2 
gallon of Tarvia "B" per square yard, followed with 
0.25 gallon of Tarvia "A" per square yard and covered 
with peastone at the rate of 1 cubic yard to 100 square 
yards of surface. A pressure distribution was used in 
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applying the two coats of Tarvia. The treatment cost 
as shown below : 

Cost of a Two-Coat Bituminous Surface on a Concrete Road. 

Per 

sq. yd. 
Tarvia "B" at $0,105 per gal. applied, $0.02 gal. per sq. 

yd $0,021 

Tarvia "A" at $0.12 per gal. applied, $0.25 gal. per sq. yd. 0.030 
Peastone at $2.30 per cu. yd., including spreading, 1 cu. 

yd. peastone per 100 sq. yds. 1 sq. yd 0.023 

Total cost per sq. yd $0,074 

Case (2) This treatment was applied to a con- 
crete road and consisted of 0.5 gallon of Tarvia "A" 
per square yard covered with peastone. The cost is 
given as follows : 

Cost of a One-Coat Bituminous Surface on a Concrete Road. 

Per gal. 

Tarvia at side track $0.08 

Heating in tank car 0.02 

Hauling 4 miles 0.006 

Applying with steam sprayer 0.005 

Cost of Tarvia "A" per gal $0,111 

Per 
sq. yd. 

One-half gal. Tarvia "A" at $0.111 $0,055 

Local peastone at $1.42 per cu. yd., 1 cu. yd. peastone per 

100 sq. yds., 1 sq. yd 0.0142 

Total cost per sq. yd $0.0692 

ISTo charge is included for apparatus in either case, 
as this was loaned for the work. Ordinarily a slight 
increase in cost would be necessary for this item. The 
quantity of peastone required is variable, depending 
somewhat on the temperature prevailing during the 
work. 

It is reported that there is much difficulty in mak- 
ing the bituminous material stick to the concrete. In 
Massachusetts success has been obtained by the follow- 
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ing method : The concrete surface is swept as clean as 
possible, then sprinkled with water, and while still wet 
covered with Tarvia A, heated to 200° Fahr. and 
applied at a .pressure of not less than 70 pounds per 
square inch, and at the rate of ^4 gallon per square yard 
of surface. This is then covered with clean stone 
screenings (not exceeding % inch in diameter and from 
which the flour has been removed) spread at the rate 
of 0.015 tons per square yard of surface. This is again 
watered, and while still wet a second 44 gallon coating 
of tar is applied in the same manner as before, but cov- 
ered with clean, gravelly sand, using 0.01.5 cubic yard 
per square yard of surface. 

The application of tar on a wet surface is contrary 
to existing theories, but it has worked satisfactorily in 
this and some other instances. 

Grouting for Wood Blochs. In a few instances 
cement grout has been used as a flUer for wood block 
pavement with good results. In Cambridge, Mass., a 
1 :1 mixture of cement and sand was applied dry in two 
layers ; afterward the pavement was wet with a hose and 
the grout broomed into the joints. 



CHAPTER XVII. 

Patented Ooncbete Pavements. 

There are on the market and in successful use a 
number of patented concrete pavements, the patents 
covering either the combination of materials, the 
method of combining them, or the equipment by which 
the work is done. These pavements are described in 
this chapter, and specifications for them are given in 
the Appendix. 

Oranitoid and Granocrete. These two types of 
pavement are patented under patents owned by the Ru- 
dolph S. Blome Company, City Hall Square Building, 
Chicago. They are both two-course pavements, in each 
of which a special feature is the scientifically correct 
proportioning and grading of the materials, especially 
in the surface, so that they will withstand the greatest 
amount of wear. 

By reference to the specifications for Granitoid 
and Granocrete pavements in the Appendix the careful 
manner in which the combination of the concrete has 
been adjusted to the wear will be at once apparent. It 
will be noticed that while a liberal amount of cement 
is used, it is used as a binder only, allowing the wear 
of traffic to come upon the carefully graded hard aggre- 
gate of which the surface is composed. This not only 
makes for the long life of the pavement, but also keeps 
it from becoming slippery with wear. 

Of the two types Granitoid has the thicker and 
stronger top coat, and is intended for the heavier traffic, 
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while Granocrete is designed mainly for residence 
streets, country roads and other districts of lighter 
wear. 

The distinctive feature of Granitoid pavement is 
that it has the surface cut into blocks of about 4%x9 
inches in size, with rectangular surfaces similar to pav- 
ing blocks. This surfacing is done by a special method 
and apparatus covered by the Blome patents. Grano- 
crete has an approximately smooth surface without 
markings. 

Both forms of pavement have expansion joints at 
suitable intervals filled with a special composition cov- 
ered by the patents. 

Bitiustone. This is the title given to a form of 
concrete pavement patented by Warren Brothers Com- 
pany, Boston, Mass. It is described in detail by Mr. 
August E. Schutte in Good Roads Magazine, as fol- 
lows: 

"The Bitustone pavement is a pavement in which 
advantage is taken of the hardening of the Portland 
cement and of its rigid structure, when combined with 
the elastic and silencing effect of bitumen. Each indi- 
vidual particle of stone is held first by the Portland 
cement and then again by the' bituminous cement. In 
constructing, there is first laid the bottom course, which 
is an ordinary concrete, preferably of the proportions 
of 1 :3 :6. Upon this bottom course is then laid a W^- 
inch layer of practically uniform sized stone, coated 
with neat Portland cement in such a manner as to 
produce a bonding and keying effect between the indi- 
vidual stones, and a cementing effect at the points of 
contact, duie to the Portland cement. This is easily 
produced by coating the stone in proportions of about 
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SECTIONAL VIEW OF BITUSTONB PAVEMENT 

The light colored coating surrounding the stone marked "A" Is the 
Portland Cement; dark filler between the stone is the bituminous com- 
pound, marked "B," and the coating of stone chips producing a rough 
surface is marked "C." 



six parts of stone to one of Portland cement. The ce- 
ment must not be so wet as to separate from the stone 
and run to the bottom, but must be of about 'medium 
consistency,' so that each stone will be thoroughly 
coated with neat Portla'nd cement mortar, and when 
placed a double coating will be between each two stones 
at the exact point of contact. In that way is produced 
about an inch and a half of a course which I prefer 
to call the bonding course, for it serves to bond the bi- 
tuminous cement to the stone, prevents its displacement, 
provides a surface coating of bitumen which is thor- 
oughly keyed into the concrete bonding layer, and 
produces resiliency and durability by avoiding all abra- 
sions and breaking loose of the aggregate forming the 
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bonding course. It is understood that this bonding 
course forms a reticulated, mesh-like, vesicular, porous 
structure, into which the hot bitumen, which is poured 
upon and into this layer, enters, and adhering to the 
Portland cement, holds -the particles of stone by its 
adhesion and cohesion. Thus there is produced in this 
pavement a combination of the entire strength and ri- 
gidity that can be obtained from Portland cement, 
combined with the strength, non-slipperiness and re- 
sistance to abrasion of the best bituminous macadam, 
and at the same time there is produced a pavement in 
which the wearing surface and foundation are one, 
which is rigid, and which can be laid on any sort of 
foundation without any special preparation. 

"The main advantage of this pavement is its ina- 
bility to be shoved and displaced. With its 'fool- 
proofness' and possibility of being laid with unskilled 
labor, and with practically no machinery, barring per- 
haps a concrete mixer and ordinary bitumen kettle, the 
advantage can be particularly appreciated by those who 
have attempted to lay country roads with complicated 
machinery, with its attending delays on account of 
break-downs, lack of fuel, water, etc." 

Dolaway Pavement. The patents on this pave- 
ment are controlled by the Dolarway Paving Company, 
Whitehall Building, 'New York. 

This pavement was first used at Ann Arbor, Mich., 
in 1909, with 1,883 square yards laid, followed by 
18,000 yards in 1910 and 64,000 in 1911, and in the 
spring of 1913 there were petitions on file for 140,000 
additional square yards. This pavement is practically 
a concrete pavement covered with a bituminous mate- 
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rial. The requirements for th^ concrete at Ann Arbor 
are somewliat unique, as quoted herewith : 

"One standard sack of cement shall be used for 
each square yard of pavement, and upon the completion 
of the pavement, if it shall be shown that less cement 
has been used than specified, the value thereof shall be 
deducted from any money due the contractor, and the 
contractor shall furnish to the Board of Public Works 




Section Cut from Dolarway Pavement. 
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a sworn statement of the total quantity of cement used. 
Within 30 minutes after the concrete is placed it shall 
be struck off with a templet approved by the engineer 
until flush with the running boards, and as soon there- 
after as practicable be trowelled to a true surface and 
be broomed as directed. An expansion joint 1 inch 
wide shall be left at each curb, and an expansion joint 
about 1-2 inch wide shall be left every 25 feet trans- 
versely of the street." 

After the concrete has become thoroughly set and 
dry a thin coating of Dolarway bitumen, about 1-2 
gallon per square yard, is applied at a temperature of 
about 200 degrees F., and before the bitumen applied 
has become hard there is spread over the entire surface 
a uniform layer of torpedo sand, the transverse joints 
being filled with the bitumen and sand flush with the 
surface of the pavement. The thickness of the bitu- 
men and sand ranges from 1-4 to 3-8 of an inch. It is 
claimed for this pavement that the concrete serves 
really as the pavement, and that the surface coating 
of bitumen and sand protects the concrete from wear, 
so preventing the formation of dust and giving prac- 
tically an asphalt pavement so far as use is concerned. 

The cost of the pavement varies, of course, ac- 
cording to localities and the cost of materials, but it is 
stated that if there be added to the cost of concrete 
25 to 35 cents per square yard, the same being the cost 
of the bitumen and the royalty charged by the company, 
the total cost of the pavement can be obtained. It is 
stated also that the pavement can be resurfaced at an 
approximate cost of 10 cents per square yard. 

Hassam Pavement. The following description of 
the Hassam pavement is furnished by Mr. Harold 
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Parker, vice-president of the Hassam Paving Com- 
pany, Worcester, Mass. : 

"The so-called Ilassam pavement is in its present 
form the perfected result of many experiments made 
by W. S. Hassam while he vs^as superintendent of streets 
of "Worcester, Mass., and since, after it was found that 
the method put into practice by him as an oiRcial had 
a large commercial value. It was found in practice that 
ordinary mixed concrete used as a foundation for brick 
or stone block pavements failed to meet all the require- 
ments. It was found, for example, that it was difficult 
to obtain a perfectly uniform surface on which to place 
brick or stone blocks and have it at the same time of 
uniform density or with a uniform distribution of in- 
gredients. 

"When the concrete is laid for foundations of piers 
or buildings and the mass is of great depth, this fact 
is not of great importance ; but when only a thin layer 
on the sub-grade of a road or street is required, it be- 
came of serious moment. It will be recognized that 
owing to the different specific gravity of the various ma- 
terials composing the concrete mass, there will be a sepa- 
ration of the parts before the cement is set. This is 
practically observed when a batch of concrete is trans- 
ported either in a wheelbarrow or cart; the shaking of 
the mass, even when run over a good roadway or plank, 
settles the mineral aggregate to the bottom and leaves 
the cement mortar on top. The dumping of a barrow 
or cart-load still further disturbs the relation between 
them. Each load that is dumped is more or less differ- 
ent from all others and there is greater density in some 
portions of each load than in other portions, so that as 
a matter of fact it will be found on examination of 
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concrete laid on the sub-grade of a road or street that 
masses of stone with comparatively small amounts of 
cement and sand will result, and in others cement and 
sand and very little rock; in short, no two adjoining 
sections will have the same amount of the specified in- 
gredients. This condition is but little helped by ram- 
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ming or tamping. The practical result is that two un- 
satisfactory conditions are manifest, viz. : that the sur- 
fact of the cement foundation is uneven, and the sus- 
taining strength of the concrete is never the same in 
all parts of the road. 

"These conditions led to a series of experiments in 
order to obtain for stone block, brick or wood block pave- 
ment an even foundation of uniform strength, which 
would secure a smooth final surface and one wjiich would 
hold its shape indefinitely. It was found after many 
trials that the most satisfactory, if not, indeed, the only 
way to obtain all the necessary characteristics for such 
a base was as follows: Broken stone sufficiently tough 
to withstand the weight of a 10-ton roller when run 
over it enough to thoroughly compact it, is placed upon 
a properly prepared sub-grade and rolled until thor- 
oughly compacted. This stone should be of cubical 
form and not less than 2 inches in its largest dimen- 
sions, and should be so carefully placed that after roll- 
ing it should present a perfectly uniform cross-section, 
rough because of the large size of the individual stones, 
but uniform in shape both longitudinally and laterally. 
The voids between the stones are then reduced to a 
minimum, and a cement grout composed of 1 part 
hydraulic cement to 2 or more parts of sand and siif- 
ficient water to secure an easy flow, is then distributed 
evenly over the stone placed as above described. This 
can best be done by a grouting machine invented for the 
purpose. 

"Before the grout has begun to set the whole is 
thoroughly rolled again. This is done to force the grout 
into every void and to drive out any air, making the 
whole a monolith. This process compresses the concrete 
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from 15 to 25 per cent compared to ordinary mixed and 
tamped concrete; in other words, the same amount of 
material will occupy from 15 to 25 per cent less space; 
moreover, every square yard of surface will have exactly 
the same amount of stone under it, with an exactly uni- 
form amount of cement and sand. Any pavement laid 
in such a foundation never gets out of surface, except 
by the wearing away of the surface itself; depressions 
in the road never appear by reason of settlement or 
lack of uniformity of the foundation — all parts are 
of equal strength. 

"The foundation laid as I have described was 
found to be so uniform in shape and so indestructible in 
character that wbere traffic was not too severe, it was 
adopted as a completed road and many hundreds of 
thousands of yards have been so laid with entire satis- 
faction, the only criticism possible being that surface 
cracks appear unless great care is taken to protect the 
top until well set. Such cracks do not reduce the 
strength of the road, but they are unsightly and some- 
times chip on the edges. So-called expansion joints 
will not prevent the occurrence of such cracks, because 
the cracks are the result of contraction and not expan- 
sion. This is the difference between the foundation I 
have described and the' same method used as a finished 
road, viz. : that the distribution of the grout should be 
so made that the actual wear of wheels and horses' feet 
should come upon the stone and not on the grout. This 
can be done by brushing with wire or other coarse broom 
before the cement is set, the brushing to be done from 
side to side and not longitudinally. A smoother top can 
be obtained, of course, by flushing the surface with a 
richer grout. 
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"A road built in this way is, of course, somewhat 
dusty, and more or less noisy; it is also rigid and hard 
on horses' feet, but not slippery. In order to overcomt^ 
these objections, experiments were made in using tar 
or other bituminous compound to cover the surface. 
These experiments began as long ago as 1906 with ordi- 
nary gas house tar, put on with pails and brooms. It 
was found that this tar so applied stripped off and at 
the end of a year of fairly heavy and varied traffic most 
of it had disappeared. Since then many trials have 
been made, and, as a result, my own view is that the fol- 
lowing produces the best road surface. The concrete 
road made as I have outlined must be thoroughly 
cleaned, washed if possible so that no dirt or foreign 
matter remains in it. While the surface is still slightly 
damp a coal gas or water gas tar, refined, but with some 
of the volatile oils still remaining, should be applied, 
to the surface by means of a machine that will force 
it onto the road under pressure of 70 to 80 pounds to 
the square inch with the nozzles of the machine within 
six inches of the road. This application should not 
exceed 1/4 gallon to the square yard. Immediately after 
this application is made it should be evenly covered with 
stone chips and rolled with a light steam roller. After 
brooming off the loose chips another application of 
heavier tar, or preferably asphalt, also under pressure, 
and a little more in quantity (from ^ to % gallon), 
this layer also to be immediately covered with stone 
chips or coarse sand, and again rolled." 

Vibrolithic Concrete Pavement. This name is a 
term applied by K. C. Stubbs, a contracting engineer of 
Dallas, Texas, to a class of pavement put down in va- 
rious parts of the country, and described by him in a 
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paper before the American Concrete Institute. The 
distinctive feature of this method is the use of a vibrator 
on the surface of a concrete pavement to bring the con- 
crete to a dense and even texture. 

The plan followed by Mr. Stubbs is to prepare the 
sub-grade as for any other pavement, after which the 
aggregate is hauled in and stored on the sub-grade. A 
traction concrete mixer is then brought in, with charg- 
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ing bucket to receive the material and a chute to dis- 
charge the concrete. 

Concrete is composed of one part Portland cement 
and five parts aggregate — sharp sand and gravel — ^the 
portion passing a i/4-inch screen not to exceed 40 per 
cent, nor be less than 33 per cent, using as much water 
in mixing as the mass will retain without draining after 
depositing. The concrete comes directly along the chute 
to the street and is immediately raked to approximate 
grade. 
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After an advance of a few feet, the surface is 
brought to a float finisli by means of long-handled floats. 
Immediately upon this surface there is thrown a coating 
of crushed granite, graded from % to 1% inches. This 
stone is applied until surplus matrix has been taken up. 

This surface is then ready for vibration. The first 
part of this operation is to place platforms along or 
across the street, made up of %x4: inch strips cleated /4 
inch apart. Each platform is 20 inches wide and as 
long as desired, cleats projecting 1 inch along one side, 
the forward platform cleat projection lapping back onto 
another platform. When two or three platforms have 
been placed, a vibrator mounted on rollers is rolled onto 
the first platform and passing along from one to the 
other as they are put to grade, and the concrete is 
brought to a very high state of density. 

The construction of these vibrators was not gone 
into in detail by Mr. Stubbs, as he states that any device 
producing a vibration will answer the purpose, but the 
illustrations will give some idea of the type used by him. 
One of these he describes as simply a high-speed single- 
cylinder- 5-horsepower motor with out-of-balance fly 
wheel. He states that thickness of mass, area covered 
or affected, thickness of platform boards, weight of 
vibrator, rate of vibration, and force of blow delivered, 
must all be taken into consideration in order to secure 
best results. 

As the work progresses, the platforms are brought 
forward and the granite surface of street is immediately 
covered with sharp sand and wetted. This is the first 
operation and completes a stone 6 inches thick, com- 
posed of 1 to 5 concrete, top 1 to 1% inches loaded with 
stone of high abrasive resistance — a street vidth un- 
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equaled load-carrying capacity. The surface being com- 
posed of granite, all parts have an equal resistance to 
abrasion. The granite being forced into the concrete 
with vibration cannot be gotten out, but must wear out. 

The vibrators, being mechanical, they can be relied 
upon to treat all parts alike, the operator's duty being 
simply to roll them over platforms to insure a concrete 
of equal and even texture. This evenness of texture 
gives uniform power to overcome internal stresses. 
High density means greater strength and a reduction of 
contraction and expansion factor from .0000065 to 
.0000032. 

Tv70 or three days later the sand is swept ofE the 
surface into the gutter vdth stiff vs^ire brooms, and %.- 
inch Tarvia A is poured at a temperature of 150 degrees 
F. and leveled vyith rubber rakes. Immediately behind 
the levelers a coating of hard stone ^ to % inch is 
spread in sufficient quantity to thoroughly coat the 
pitch. Upon this is spread the sharp sand that has 
been swept into the gutter. The surface is then rolled 
with a 500-pound hand roller and street is held until 
concrete is 7 days old and then opened to traffic. 

The object in placing this coat so soon is to retain 
the original moisture in the concrete, that the process 
of hydration may be complete. Pitch may not adhere 
well to a moist mortar, but takes a firm hold on the 
granite surface. 

After 30 days' traffic the surface irons down 
smooth, the small stone protects the pitch, while the 
sand fills the interstices, producing a very tough sur- 
face which will show a thickness of about % inch. 

"I provide for contraction joints only," says Mr. 
Stubbs ; "that is, I do not use bituminous joints to take 
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care of expansion as well as contraction, finding that 
expansion conies from two causes — absorption and rise 
of temperature, and that contraction comes from five 
or more causes, the first being contraction from shrinli- 
age during the first period of hydration. Other causes 
of contraction are not necessary to mention here, it 
being only necessary to consider the fact that contrac- 
tion comes before expansion. Therefore, if the slab 
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contains a contraction stress throughout its mass suf- 
ficient to strain the growing bond, this stress will be re- 
lieved by small cracks at irregular intervals following 
lines of weakness. 

"My plan contemplates these cracks and forces 
them to come in straight lines wherever desired, by 
placing thin wooden planes VzxS inches on edge upon 
the prepared sub-grade in such manner that they will be 
buried in the concrete and will occupy the bottom half 
of concrete cross section. 
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"Within 48 hours after the concrete has been laid, 
thin straight lines of relief will appear over the breaker 
strips. In this way the street is laid monolithic, no 
stone being permitted of greater size than whose strength 
will take care of its stresses, there being so general a 
distribution of breakers that no relief line gets of 
greater size than 1-16-inch, which is barely noticeable. 
I prefer this kind of joint because they do not wear 
ofp on edges like a filled joint and are more economical 
than an armored joint. 

"I did not adopt this joint until I had proved the 
contraction and expansion factor varied inversely with 
the density, and would not use relief lines in other than 
highly dense concrete. If this crack is to be %-inch 
or greater, as it would naturally be with poured or 
porous concrete, I would not advise its use." 



CHAPTER XVIII. 

Some Tests of Conceete as a Roadway Mateeial. 

The most valuable tests of road materials which 
have recently been made have been those carried on by 
the Department of Public Works of the City of De- 
troit. The value of these tests consists in the fact that 
they were made with actual sections of pavement under 
an approximate duplication of traffic conditions rather 
than being mere arbitrary tests of materials. 

For the purpose of these tests a device called a 
paving determinator was made by Mr. J. C. McCabe, 
city boiler inspector of Detroit. This device runs over 
a circular trac"k, and in the original test this was com- 
posed of eight different sections of pavement. 

The whole track was underlaid with 8 inches of 
concrete, the foundation for all experimental pave- 
ments. The block pavements were put down under 
Detroit specifications. All the block and brick were 
cushioned on 2 inches of sand, which had previously 
been thoroughly compacted with hand tamps. The 
spaces between the cedar block were filled in with 
gravel, and the brick and granite were well grouted. 
The concrete was laid 6 inches thick of a mixture of 
1:11/2:3, using washed sand and pebbles, according 
to the Wayne county specifications. The samples were 
not disturbed for 60 days, when the test was begun. 
This test showed the concrete section to have by far 
the greater resistance to wear. 

The determinator consists essentially of an up- 
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right column fitted with a large gear, hy means of 
which the shafts bearing the testing apparatus are 
made to revolve about the column in a horizontal posi- 
tion, at a rate of speed governed by the rapidity with 
which the gasoline engine furnishing motive power 
is run. The engine is of 6 horsepower, and speeds 
varying at the wheels from 3 miles to 12 miles per 
hour are developed. 

The double wheels at the extreme ends of the hori- 
zontal shafts weigh 1,400 pounds each, and by means 
of a simple connection the exterior discs may be re- 
moved and similar discs of varying width, comparable 
to the widths of different tires, may be substituted. 

One of the most ingenious features of the appa- 
ratus ■ is the fidelity with which the effect of horse- 
drawn vehicle traffic is simulated. Between the out- 
side disc, which represents the wheel of a wagon, and 
the inside ribbed disc, which encloses the mechanism, 
are placed five plungers, each bearing on its end a 
plate shaped like the bottom of a horse's hoof. These 
plates are furnished with four steel points similar in 
appearance to the calks worn by draft horses on their 
shoes in winter. As the wheel revolves the hoof -shaped 
plate strikes the pavement at a pressure of 150 pounds, 
produced by a cam geared to the horizontal shaft. As 
sQon as the hoof-shaped plate has passed the point of 
contact it is released and a spring at the back repro- 
duces the ankle motion of a walking horse. 

In order to avoid making a single track for each 
wheel, which would result in all the wear coming on a 
definite circle drawn upon the pavements under test, 
Mr. McCabe has installed a worm gear, geared to a 
crank attached to the horizontal shaft. As the ap- 
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paratus revolves one of the wheels is at the outside 
of the path to he tested and the other at the inside. 
As the wheels travel around the crank draws one in 
toward the center and pushes the other out from the 
center, with the result that at the end of a given num,- 
ber of revolutions the wheels have changed places as 
regards their distance from the center. 

The original test was made at 9 revolutions per 
minute about the circle, which gave a speed of 6.96 
miles per hour at the outside and a speed of 5.51 miles 
per hour at the inside of the track. 

Strangely enough, perhaps, the first section of 
pavement to give way was the granite block, which very 
soon loosened up in the grouting under the impact of 
the wheels. The failure of the granite was passed 
along to the next section, which was creosote block, 
and under this pavement the sand cushion caved con- 
siderably, causing the pavement to sink in the track 
which was covered by the wheels. The next brick section 
(Section 4), showed considerable wear and chipping. 
The cedar blocks were severely mashed and forced down 
into the sand. The brick section next in the path of the 
improvised trajBfic was completely destroyed, and part of 
this section had to be replaced before the test could 
be continued, because the destruction had gone so far 
as to interfere with the progress of the mechanism. 
The next section, also brick (Section 7), showed severe 
wear, and not all of this was due to the failure of the 
section before it, because where the 'worst break came 
did not follow the worst break in the preceding section. 
Next in line was the concrete section. The only bad 
break in the concrete was contiguous to a very severe 
break in the preceding brick section, where the impact 
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of the heavy wheel, coming from the broken brick pave- 
ment, could not help but do considerable damage. The 
abrasion of the concrete surface was regular and not 
more than %, inch, while the granite was worn down 
more than 1 inch, and some of the brick fully 2 inches. 
The brick section, which had to be replaced while the 
test continued, was down more than 3 inches. 

This paving determinator was brought by the 
Universal Portland Cement Company to the Chicago 
Cement Show in January, 1913, and a number of sec- 
tions of pavement were tested at that time, the speci- 
mens later being shipped to Detroit and the tests con- 
tinued there. 

All concrete sections were of the same size, ap- 
proximately 3 feet 6 inches wide and 4 inches thick, 
reinforced at the center to prevent breaking in han- 
dling, with American St6el & Wire Company's triangle, 
mesh, style No. 28. Ten sections with an 8-inch space 
between them formed a circular ring having an outside 
radius of 11 feet 3 inches. 

The concrete sections were all made in. the week 
of ISTov. 19 to 26, 1912, using Universal Portland ce- 
ment, clean, coarse sand and a coarse aggregate, either 
screened, washed gravel, crushed limestone or crushed 
granite. The concrete was well mixed by hand with 
sufficient water to produce a medium wet consistency, 
lightly tamped into the forms, the surface struck off 
with a straight-edge, finished with a steel trowel and 
then slightly roughened by brushing with an ordinary 
broom. The sections were cast indoors where the tem- 
perature varied during the time they were curing, 
from close to freezing, to about YO degrees F. All 
sections were kept well sprinkled with water for three 
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days, and between Nov. 29 and Jan. 16 were sprinkled 
on two different occasions. The description of sections 

follows : 

Section No. 1. 1 part cement, 1% parts sand and 3 parts 
% to 1% inch screened, washed gravel; one edge of section 
protected with Baker metal plate. 

Section No. 2. 1 part cement, 1% parts sand, and 3 parts 
of a mixture composed of 4 parts 1 to 1% inch and 3 parts % 
to 1 inch crushed Wisconsin granite. 

No. 3. 1 part cement, 2^ parts sand and 5 parts % to 
1% inch screened washed gravel. 

No. 4. 1 part cement, 1% parts sand and 3 parts % to 
1 inch crushed limestone. 

No. 5. 1 part cement, 2 parts sand and 4 parts % to 
1% inch screened washed gravel, one edge of section pro- 
tected with Baker metal plate. 

No. 6. 1 part cement, 2 parts sand and 3 parts M to 
l^/^ inch screened washed gravel. 

No. 7. Wearing surface 2 inches thick, 1 part cement, 2 
parts clean, coarse sand; base a 1:3:5 gravel concrete. 

No. 8. Wearing surface 2 inches thick, 1 part cement, 2 
parts of a mixture composed of 1 part Vi inch granite screen- 
ings and 2 parts ^ to % inch crushed granite. 

No. 9. 1 part cement, 1% parts sand and 3 parts % to 
1% inch crushed limestone. 

No. 10. 1 part cement, 2 parts sand and 4 parts ^4 to 
l^, inch crushed limestone. 

No. 11. 1 part cement, 2 parts sand and 4 parts crushed 
granite same as used in section No. 2. 

At tlie cement show the machine ran for a total 
of a little over 63 hours, each wheel in that time 
making 18,978 complete revolutions, the speed of the 
wheels varying from 3.06 miles per hour when travel- 
ing the inner circle of the path, up to a speed of 3.86 
miles per hour in. traveling the outer circle. 

The work in Detroit in continuing the test was 
in charge of a representative of the Inspection Bureau 
of the Universal Portland Cement Company. The 
original 8-inch concrete floor put down in the eastern 
yards of the Detroit Department of Public Works to 
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receive the determinator, was used for a foundatioi. 
On this was placed a 2%-inch bed of cement-sand mor- 
tar, in a mixture of 1 :1%, to bring the test sections up 
to the proper level. Over this was run % inch of 
cement grout, in which the slabs to be tested were 
bedded. The concrete pavement sections put down in 
Detroit on this mortar and grout foundation were ar- 
ranged as shown in the accompanying diagram, the 
numbers corresponding to the numbers given to the 
test specimens above. 

Between sections there was a joint 8 inches wide 
made of 4-inch creosoted wood block put in with hot 
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pitch and gravel. Soft steel plates were used at the 
edges of the concrete slabs. At the outset the deter- 
minator was run at 8% revolutions per minute, which 
gave a speed of 6.6 miles per hour at the outer edge of 
the track, with a speed of 5.2 miles per hour at the 
inner circumference, or an average speed of 5.9 miles 
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per hour. This speed was maintained for 5,700 revo- 
lutions of each of the wheels of the determinator, and 
the pounding was so great as not fairly to represent 
vehicle traffic on a pavement. 

Before proceeding with the test in Detroit, three 
of the five plungers on each wheel were removed, leav- 
ing two to a wheel, which seemed to be fairly compara- 
ble to ordinary vehicle traffic with two horses and eight 
hoofs to four wheels. 

After the 5,700 revolutions had been made, the 
speed was reduced to 6^2 revolutions per minute or 5 
miles per hour at the outer circumference, 4 miles 
per hour on the inside, or an average of 4.5 miles. 
This speed was maintained until a total of 20,400 revo- 
lutions had been made, so that those slabs which had 
been previously tested in Chicago underwent a total 
wear of nearly 40,000 revolutions. 

In this connection it may be remembered that in 
the first test with the paving determinator at Detroit, 
under the direction of the Department of Public Works, 
some of the brick pavement sections had practically 
gone to pieces when 6,000 revolutions had been 
made. 

Before the machine was started in Detroit, very 
careful level readings were taken on each one of the 
slabs in the track, using an architect's level reading to 
thousandths of a foot. Fifteen readings on each slab 
were taken within the wheel track, and one at each of 
the four corners. of each slab outside the wheel track. 
There were other readings after 12,400. revolutions had 
been made, and final reading at the completion 6f the 
test, after 20,400 revolutions. Final readings showed 
wear on the various slabs as follows : 
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Average wear after 
20,400 rev. 
Slab No. (given In inches) 

1 0.19 

2 : 0.11 

3 1.38 

5 1.77 

6 0.24 

7 0.26 

8 0.18 

9 0.13 

10 0.44 

11 0.16 

In a resum^ of the observations made after the 
test the Inspection Bureau outlines the following : 

Sections Nos. 3, 10 and 11 had had no wear pre- 
vious to the test in Detroit. Section No. 5 was some- 
what rough from previous wear when it was put down 
in Detroit. 

Sections itTos. 3 and 5 showed the concrete to be 
unsatisfactory for wearing surfaces. Section Wo. 3 was 
a mixture of 1 part cement, 2% parts sand, and 5 parts 
gravel, screened, washed and graded from Vi to 1^2 
inches. Section No. 5 was a mixture of 1 part cement, 
2 parts sand, 4 parts % to 1% inches screened, washed 
gravel. Both of these sections were worn dovra to the 
reinforcing metal and Section No. 5 was worn so badly- 
after 12,000 revolutions in Detroit, or a total of 31,000 
revolutions, that it was necessary to use gravel to help 
the wheels of the determinator over this slab. 

Section No. 2, which is one of those also used in 
Chicago, was still in perfect condition at the end of the 
test. This section is made of 1 part cement, 1% parts 
sand, and 3 parts of a mixture composed of 4 parts 
1-inch to 1%-inch and 3 parts %-inch to 1-inch crushed 
Wisconsin granite. This is the identical mixture, al- 
though not the same aggregate, used by the County 
Koad Commissioners in the roads of Wayne County. 
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Section No. 8, a slab which was made in two 
courses having a wearing surface 2 inches thick, or 1 
part cement and 2 parts of a mixture composed of 1 
part ^-inch granite screenings and 2 parts %= to %- 
inch crushed granite, was not so satisfactory as section 
No. 2. The larger aggregate used in the one-course 
pavement therefore seemed to be better for heavy traffic. 

Section No. 9, made of a mixture of 1 part cement, 
1% parts sand and 3 parts 1%-inch crushed limestone, 
wore very smoothly, the wear of the stone being uni- 
form with that of the mortar which bound it. The 
next leaner mixture of the same materials, however, 
did not prove to be satisfactory. This is shown by 
section No. 10, made of a mixture of 1 :2 A cement, 
sand and crushed limestone, in which the stone wore 
roughly and unevenly and indicated that a continuation 
of the test would render it unsatisfactory. Section No. 
1 and section No. 6 wore uniformly, but with a slightly 
rough surface which, however, seems to be rather ad- 
vantageous than otherwise, because it gives a good 
foothold. 

Section No. 1 is practically identical with the 
mixture now used in Wayne county. It consists of 1 
part cement, 1^^ parts sand and 3 parts l^ to ll^-inch 
screened washed gravel. One edge of this section was 
protected with Baker metal plate. Section No. 6, sim- 
ilar to section No. 1, though rather more lean, was 
made of 1 part cement, 2 parts sand and 3 parts 
screened washed gravel, of the same size as in section 
No. 1. Section No. Y, having a wearing surface 2 
inches thick of 1 :2 mortar in which clean, coarse sand 
is used, with a base consisting of a 1:3:5 mixture of 
gravel concrete, wore very uniformly. 
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Section E"o. 11, consisting of a mixture of 1 part 
cement, 2 parts sand and 4 parts crushed granite, 
answering the same description as that used in "No. 2, 
proved to be satisfactory by showing even wear, with a 
rough surface for good foothold. The objection to this 
mixture lies in the difficulty of obtaining a smooth 
surface without depressions, which is a most important 
requirement. The 1 :2 :4 mixture worked so badly, 
that although the slabs were made under laboratory 
conditions, it was impossible to finish section 'No. 11 
smoothly and the hammering caused by unevenness 
resulted in a depression at one corner. 

The tests have demonstrated that a satisfactory 
wearing surface, under the most severe traffic condi- 
tions, can be obtained with a 1:1% :3 mixture, of ce- 
ment, clean, coarse sand and coarse aggregate consist- 
ing of well graded, screened, washed gravel, or graded, 
crushed limestone, ranging in size from ^ to 1% inch. 

A 1 :2 :4 mixture with either of these materials, or 
mixtures containing less cement, will not withstand 
the impact and abrasion of traffic in a degree at all 
comparable to the richer mixture. 

A 1 :2 mortar, made with clean, coarse, well graded 
sand, will withstand the effect of heavy traffic satis- 
factorily, although the wear is greater than on surfaces 
containing coarser material. 

Gravel containing a small percentage of soft stones 
is objectionable because the soft stones give points for 
the wear to start. For this reason crushed stone, con- 
taining material of uniform hardness, shows equal 
value to gravel, consisting of harder particles, but 
with a small proportion of soft pebbles. 
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Crushed Wisconsin granite, graded in sizes from 
1/4 to 1% inches, was, nnq-uestionahly, the test ma- 
terial used for coarse aggregate in the slabs tested. 

Unevenness of surface finish, due to poor. work- 
manship, causes pounding under heavy traffic and de- 
velops holes in the pavement which, if smooth, would 
withstand the same traffic perfectly for an indefinite 
period. 

Severe Test on Concrete Base. Because of com- 
plaints to the effect that the concrete base being laid 
on the new California state highways is not sufficiently 
thick to make it permanent, the highway commission de- 
cided to make a test, and this was done on January 22, 
1912, just north of Fresno. A report of the test was 
submitted by J. B. Woodson, sixth division engineer, to 
A. B. Fletcher, chief engineer of highway construction. 

According to the report of the Fresno office on the 
test made on January 22, the concrete at that point was 
laid on December 19, and was therefore 35 days old 
when tested. On examining a piece of fractured pave- 
ment it was still moist for the full thickness, as the 
weather at this time of the year is not conducive to 
rapid drying. The concrete would therefore probably 
have stood a greater strain if thoroughly dry. 

A trench 2 feet wide and 4 feet long was dug 
underneath the pavement, 12 inches from the edge, leav- 
ing the concrete over this trench without any support. 

The rear wheel of a 10-ton road roller was then run 
over this concrete slab in many positions. 

When the wheel was run over the pavement 12 
inches from the edge there was no effect on the concrete. 
When it was run over the pavement 6 inches from the 
edge, there was still no effect. 
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On the third test, the wheel was run over the con- 
crete 6 inches from the edge and stopped in the center 
of that portion of the concrete directly over the trench, 
also without any effect. When the edge of this wheel 
was run over the span, flush with the edge of the pave- 
ment, there was a slight spring. 

The fifth test consisted of running the wheel flush 
with the edge of the paveme'nt, but also over a hlock of 
wood 2 inches thick, 4 inches wide and 8 inches long, 
placed 12 inches from the edge. There was a very 
noticeable spring as the wheel passed, but no fracture of 
the pavement. 

The test that finally fractured the concrete con- 
sisted of running the wheel over the span flush with the 
pavement and over the block that was placed on the 
span, 6 inches from the edge. The concrete failed to 
hold on this test. 

Notwithstanding the fact that the concrete was still 
moist, the local division office reported that the results 
seemed to be all that could be desired, as the concen- 
tration on the 4-inch block was almost 3% tons, or about 
1,666 or two-thirds of a ton to the square inch, on the 
unsupported base. 

The local division engineer made the following 
conclusions as to the durability of the road, in his re- 
port: 

"In view of the fact that the concrete did not frac- 
ture when tested 12 inches from the unsupported edge 
with the above concentrated load, and will never be 
called upon to bear such a load under actual traffic con- 
ditions, I believe we are justified in stating that the 
4-inch concrete base properly constructed as the above, 
will stand any reasonable loads." 



OHAPTEK XIX. 
How TO Promote the Constexiction of Congeete 

EOADS. 

The development of concrete roads has been one 
of such rapid progress that it has been impossible for 
the general public to keep up with it. On this account 
there are some localities where considerable educational 
and promotional Avork are required in order to secure 
such roads, and it is for the help of such localities that 
this chapter is written. 

It has been the experience of such localities that 
where a concrete road was once secured, ^even in the 
face of opposition from a considerable number of tax- 
payers, promotional work, so far as developing an in- 
terest in concrete is concerned, has had to be gone 
through with but once. Such a road, unless by some 
unfortunate circumstance the construction has been de- 
plorably faulty, has made many friends for itself and 
has been the occasion of demands from nearby locali- 
ties for other roads of the same type. 

The person who sets out to promote a concrete 
road, or indeed any kind of a road, must first thor- 
oughly familiarize himself with the laws under which 
he must Avork. He must know, for instance, what state 
moneys are available for highway construction in his 
locality and under what conditions they can be se- 
cured. He m.ust also understand thoroughly his 
county, township and municipal regulations, as well 
as the financial limit for this purpose. It is perhaps 
unnecessary to say that he should go on the theory that 
all possible money should be spent for this purpose 
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which the laws of his state and the various other gov- 
erning bodies under which he must work will allow. 
There are no instances on record where too much money 
has been appropriated for this most important work. 
The tendency is rather in the other direction, so that it 
is difficult to find any locality where a sum of money 
sufficient for its needs has been appropriated. 

The man who is promoting concrete roads must, of 
course, have at his command the various general ad- 
vantages of hard surface roads and must be able to 
present his arguments in a convincing manner. It is 
scarcely necessary at this time to go into these argu- 
ments in detail, as a great many of them are matters 
of common knowledge to road builders, while the spe- 
cific arguments in favor of concrete roads are given in 
the first chapter of this book. 

From the experience of many road builders, how- 
ever, it might be well to suggest a refutation of at least 
one or two arguments which are frequently brought 
forth against permanent roads of any kind. One of 
these, and one most frequently heard, is that the road 
under consideration does not carry sufficient traffic to 
justify the expenditure which a permanent road neces- 
sitates. It has been proven time and again that the 
reason of little traffic has not been because of the lack 
of traffic possibilitiesj but because the roads have been in 
such bad condition that a use of them was undesirable, 
and at some seasons of the year indeed impossible. Put 
one of these roads in first-class condition, with a hard 
surface, and the travel will soon jump up sufficiently to 
justify the expenditure. Such a road may connect a 
number of farms with one of the main arteries to the 
nearest town. It is over this road that these farmers 
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must deliver all their produce to market. It may pos- 
sibly be that at the very time vs^hen market prices are the 
highest for such classes of produce, the road is in an im- 
passable condition and the farmer is obliged to sacri- 
fice a part of his profit because of highway conditions. 
He stays at home, and the road is not used; but this 
is not because the traffic was not there, but because 
the road was incapable of carrying it. 

The situation is very similar to that of a family 
which considers that it has np use for a telephone in 
the house ; but once put it in and it will be found that 
it will be used several times daily, saving a great many 
steps and proving itself a source of convenience, so 
that no member of the family would be satisfied to have 
it taken out. This is one of the things which a tele- 
phone company can rely upon as a practical certainty. 
If this were not so, telephone rates would necessarily 
be much higher than they are, to cover the cost of mak- 
ing installations for a short time and to provide for 
the increased sales expense which the continual loss of 
customers in any business necessarily entails. As it is, 
however, no sales ability is needed to hold telephone 
ciistomers when once the service is installed, and each 
instrument which is put in helps to make the whole 
system more valuable and more desirable. 

So it is with concrete roads and pavements ; and 
for this reason, however much may be said against the 
system of building short detached sections of road, 
the plan of planting "seedling miles" of concrete road- 
way in various sections has some things in its favor. 

It must be remembered, too, that in constructing 
permanent roads which are to last and give service 
throughout a long period of years, the cost should be 
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equalized over at least a part of that term of years, 
rather than being paid entirely by the present gen- 
ration. This means that a series of bonds must be 
issued to cover the cost, this series maturing some time 
during the life of the proposed improvements. This 
cannot be construed in any way as throwing the pres- 
ent burden upon future generations, but simply means 
that each generation shall pay for the improvements 
which it enjoys. It is vastly different from issuing a 
bond issue for merely temporary improvements which 
will not last in many cases until the bonds have ma- 
tured. Instances have been known where bond issues 
of this kind have piled up on each other so that tax- 
payers have had to pay for two or three successive con- 
strutions from which they derived no benefit. No one 
is justified in going before the taxpayers with a propo- 
sition of this kind ; but, on the other hand, they can go 
to them with a clear conscience and present to them a 
proposition for issuing a bond issue for a permanent 
concrete road, the bond issue covering the estimated 
life of the improvement in such manner that each year 
that year's portion of the cost and maintenance of the 
road would be paid for. 

It will have to be admitted that the matter of 
getting any considerable number of people to vote for 
a bond issue for road construction will many times be 
a matter of education. They have been so accustomed 
to seeing roads constructed in a temporary manner, so 
that they go to pieces in a year or two, and the entire 
cost has to be gone over again. The people of the 
United States are, however, more able at the present 
time than ever before to build permanently rather than 
simply to construct in a makeshift way for temporary 
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needs. It is estimated by the Office of Public Eloads 
at Washington that we are raising at the present time 
for road and bridge purposes approximately $180,000,- 
000 annually. In twenty years, at this rate, we will 
have raised $3,600,000,000, which it is estimated is 
a sum large enough, if expended systematically by com- 
petent road builders, to give us 300,000 to 350,000 
miles of permanent roads ; and it is further stated that 
this, in addition to the present improved milage, would 
accommodate 90 per cent of the traffic. 

In view of these facts, it is deplorable to think 
that we have been paying out this money every year 
and yet have so little to show for it. The reason is 
that so much of this money has had to go for mainte- 
nance and repair, as well as for the entire reconstruc- 
tion of roads which have been built of only temporary 
materials. A thing which must be eternally preached 
to the people at large is the gospel of permanent con- 
struction, so that when once a mile of roadway is put 
down, no more thought need be given to it, aside from 
possibly a few dollars for minor repairs, and that all 
money appropriated can be spent on new work. 

Another element which must not be forgotten in 
a campaign for the construction of concrete roads is 
the very active and important part which women are 
now taking in all public movements. JSTot so many 
years ago it would probably have been considered very 
largely a waste of time to talk on good roads before 
a woman's club. Anyone who is a breast of the times 
will realize that at present this is not so. E"ot only 
is it worth while to solicit the support of women, both 
as individuals and in their organizations, but it has also 
been found in some localities that permanent roads 
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would probably never have been put through, at least 
in so short a time as has been the case, were it not 
for the active propaganda w^hich has been carried on 
by women's clubs and other organizations of women. 
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Map Used in Promoting the Construction of a Concrete Road 

It is said that woman's work is never done. Three 
times a day she cooks, washes the dishes, and sets her 
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house in order, only to have the same work to do again 
at the next regular meal. At times her nerves be- 
come "frazzled" and she thinks the -whole thing is 
futile, and she longs for dishes -which -will stay -washed 
and a house which will right itself automatically. She 
longs to do things that -will coimt for something and 
will "stay done," and oh this account the permanence 
of the concrete road appeals to her. 

While all the work which is done, if it is done 
intelligently, will benefit the construction of concrete 
roads as a whole, much more can be accomplished if 
promotional work be devoted towards securing the con- 
struction of some one particular piece of work. Take 
it, for instance, in a territory where there is little 
enthusiasm for good roads in general, and possibly a 
more or less pronounced hostility to concrete roads in 
particular. The way to accomplish results in the short- 
est space of time and -with the least expenditure of ef- 
fort is to map oiit some particularly attractive piece 
of road and center all the effort upon it. For this pur- 
pose a piece of road should be selected on which the 
benefits of improvements will be recognized most read- 
ily. To be specific, we might mention the road shown 
on the accompaying diagram, connecting Fond du Lac 
with Green Bay and running through a number of 
other cities on the way. It might be mentioned that 
this diagram is taken from a little leaflet which was 
distributed by the promoters of this road, and which 
was calculated to bring to the attention of property 
holders at a glance the advantages of such a highway. 

On this particular piece of road, as well as on 
many others with which the writer is familiar, the 
daily papers in the territory affected were liberally 
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provided with articles describing the proposed construc- 
tion, and the advantage which it would be in the par- 
ticular territory in which the road was located. 

Especial care, however, has to be taken in prepar- 
ing newspaper matter, to write it in such a way that 
it will be acceptable to the newspapers. Publicity agents 
at times defeat their own purposes by sending out too 
much matter and not writing it with sufficient dis- 
crimination. An editor is always attracted by some- 
thing which seems to have news value; while, on the 
other hand, he is deluged almost every day with mat- 
ter which has no other purpose than to promote some 
one's particular scheme. It is necessary, therefore, that 
such matter should tell something definite, new and 
local, and not simply be a rehash of the general argu- 
ments in favor of good roads, or, more specifically, of 
concrete roads. These argiiments can come in inci- 
dentally, but if they are made the main point of the 
story it will very likely reach the waste basket. If it 
can be found, for instance, that a certain farmer lost 
a number of dollars by not. being able to get his hogs 
to market at the time the price was highest, because 
of the impassable condition of the roads, this will be 
something which has a certain amount of news value 
and at the same time will be the strongest kind of an 
economical argument for good roads. 

While on the matter of ne>vspaper publicity, it 
should also be mentioned that the help of the news- 
papers should be enlisted after the roads are secured, 
in publishing full accounts, preferably with illustra- 
tions, of the beginning of the road, and later the va- 
rious features of its construction. 

In order to secure the largest amount of publicity 
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possible, it is well to have public exercises of some 
kind when the first work on the road is done. This 
will get a large number of people together and will 
also get a considerable amount of publicity from the 
papers in the locality, remembering always that the 
more prominent the men secured for addresses at that 
time, the larger will be the- attendance and the greater 
will be the publicity given by the newspapers; 

Booster meetings must also be considered in 
any promotional work for concrete roads. Many a tax- 
payer, if met face to face on his own premises, ■will 
draw within his shell and become proof against any 
kind of argument; but if one can succeed in getting 
him out to a meeting where enthusiasm runs high, 
and his neighbors are voicing their approval of the 
plan, this same man will many times give a more or 
less reluctant consent. These meetings can be held 
wherever a sufficient number of people can be gathered 
together for them; in country school houses,' at county 
fairs, at picnics, even from an automobile on the street 
corners. In some localities it has been found profitable 
to form at these meetings regular local associations for 
the promotion of the work, and in some cases to form 
a general association throughout the entire territory 
to be affected by the proposed improvement. For in- 
stance, in the territory in Wisconsin shown on the ac- 
companying map, there is an association known as 
the Fox Eiver Valley Highway Association. Member- 
ships in this association are sold at $1.00, this giving 
the organization a fund to help carry on the work, while 
at the same time each member is provided with a boos- 
ter button, this also helping to spread the publicity. 
If it is possible to hold booster meetings under the 
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auspices of civic clubs, commercial associations, adver- 
tising clubs, or some other well-known and influential 
association, it will be all the better. Some of the most 
forcible and influential speakers should also be secured 
to give addresses before meetings of county boards in 
the territory affected. 

The help of the cement companies who are sell- 
ing cement in the territory can also usually be secured 
in any pomotional work which is being carried on. 



CHAPTER XX. 

Beidges and Culveets. 

This is a subject which is worthy of an entire sepa- 
rate treatise and which can necessarily be treated only 
in outline in a single chapter here. It is one which 
is so closely related to highway betterment, however, 
that this volume should at least call attention to the 
great advantages of concrete for this class of struc- 
tures. 

If a roadway is to be of a permanent material, one 
which largely eliminates the items of repairs and re- 
building, the bridges and culverts should also be of such 
a material, else much of the advantage will be lost. A 
smooth, durable roadway will be of little value in a 
spring freshet if the bridges crossing it have been car- 
ried away; nor will it be of much advantage to the 
farmer hauling a heavy load to market if some culvert 
of primitive type has collapsed. 

With the rapid increase in the amount and weight 
of traffic, an increasing amount of attention is being 
given to this subject. 

In repairs alone, entirely outside of new construc- 
tion, a great amount of money is spent wastefully. 
When it is considered that the major portion of the 
money might have been saved had a more enduring 
form of structure been adopted in the first instance, it 
becomes apparent that true economy lies in that class 
of construction which is permanent, and that the short- 
sighted policy which adopts a cheap form merely be- 
cause it is cheap results really in a waste of money. 

(260) 



Concrete Boads and Pavements. 261 

In view of the foregoing statement, it seems that it 
should be clear to every official who has anything to do 
with the construction of culverts or bridges, that he 
should bear constantly in mind the fact that permanent 
structures are the cheapest, and cause the culverts of his 
town to be built in a manner to forever eliminate the 
repair expense, which at the present time forms such 
a large item of cost. 

There are several kinds of material for the con- 
struction of such bridges, such as : 

1. The wooden bridge, with pile bents. 

2. Steel frame, or superstructure, on piling. 

3. Steel superstructure on masonry abutments, 
with wood floor. 

4. Steel superstructure on abutments, with a con- 
crete floor. 

5. Large sewer-pipe or tile. 

6. Culverts of smooth or corrugated steel pipe, 
galvanized or painted. 

7. Bridges and culverts of reinforced concrete, of 
any span or shape.* 

A bridge or culvert on any highway must necessar- 
ily be such as to require little attention or care. It is 
safe to say that we hardly have a bridge on any of our 
highways that is regularly inspected from time to time. 
Not until a plank in the floor is broken, or a washout 
carries away the filling from the approaches of the 
bridge, or by some condition it is made a dangerous 
crossing, is it inspected or looked after. In other words, 
it is necessary to build bridges or culverts that require 
little care and maintenance. 



*This classification, and the discussion of some of the types, 
follows very largely a paper given by Mr. James A. Mortland 
before the Nebraska Cement Users' Association. 
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Wooden bridges surely do not meet this require- 
ment. They require constant attention, and even then 
are often a menace to safety. In many places, too, they 
are carried to a much greater span than would otherwise 
be necessary, owing to the fact that it is impracticable 
to fill in the approaches. One case is cited where a 
concrete arch of 35-foot span replaced an 80-foot 
wooden bridge, and another where a 40-foot concrete 
structure replaced one of wood of 66-foot span. 

To make culverts of wood, where any amount of 
earth is to be placed on top, is temporizing and in the 
end will cost more to replace. 

Bridges with a steel superstructure on piling, with 
wooden floors, are not much better than the wooden 
bridges and are of no more use in making our highways 
permanent than an all-wooden structure. Steel bridges 
with concrete or masonry abutments and wood floors 
are not at all so desirable, as the floors rapidly wear 
out, the life of a plank floor on a bridge with ordinary 
travel is not more than five years, with many new planks 
needed from time to time in that interval. Steel bridges 
on concrete abutments, with concrete floors, are quite 
satisfactory, but are likewise expensive; in fact,, it is 
possible to construct a concrete bridge as cheaply in 
ninety-nine cases in a hundred, and the concrete bridge 
has the advantage of not requiring painting, and suf- 
fers no depreciation from the elements. 

So far we have considered brddgds for living 
streams or for locations where it would not be policy to 
narrow the waterway to any great extent. But in many 
localities one bridge in five spans a living stream, the 
other four spanning gullies and dugouts that are 
dry for a greater part of the year. Thus we have a 
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condition presenting itself to the highways as it has to 
the railroads ; and we find the railroads have almost in- 
variably constructed such a waterway by means of cul- 
verts under their tracks, so as to carry a normal rain- 
fall, and filling on top, giving them a continuous road- 
bed; with a flood, the water may be held back for a 
time, but soon can get away without any great damage 
from backing up. It is possible to adopt this method of 
placing culverts in such places on the highways, and by 
filling on top a roadway is obtained that is permanent 
and with no danger of ever giving out. By reducing 
the length of the bridge and placing a culvert the result- 
ant cost of a permanent culvert is oftentimes less than 
the amount it would take to build a wooden bridge 
necessary to span the ditch. 

Here are two instances of reducing the waterways, 
or rather of filling up an open ditch : First, where three 
wooden bridges had been built in thirty-five years, the 
last one was 44 feet long, and it had served its time, so 
it was removed and a concrete culvert was built with 
inside dimensions of 4x5 feet; and this culvert has 
proved ample for all the water that can flow in the ditch. 
Another bridge 56 feet long which has grown from a 
span of 16 feet in ten years, was rendered unsafe by the 
bank slipping in, breaking off the piling. This was re- 
placed with a concrete culvert five feet square and thir- 
teen feet of dirt placed on top, making a permanent 
roadway instead of having a plank floor over a deep 
guUey. These two cases show that often there is a plank 
roadway where it would be possible to have a dirt road. 
Then such gullies or washouts are usually at the foot of 
a hill or between hills, and the cutting down of the hills 
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and filling in of the culvert improves the whole road 
and makes a permanent improvement. 

Having these conditions, it is well to consider the 
various materials available for constructing such cul- 
verts as needed. 

Large sewer-pipe has been used with varying de- 
grees of success. Much depends on the placing of the 
pipe and the character of foundation on which they rest, 
and in the cementing of the joints. The disadvantage 
is in the frequent unequal settling of the pipe when the 
earth is filled in, and this causes a break in the flow of 
the water and it will tend to fill up the pipe, likewise 
increasing the chances of undermining the pipe. To 
make a concrete footing for the pipe and to carry this 
up the sides to the horizontal diameter adds greatly to 
the cost, while it improves the value of the pipe as a 
culvert. 

End walls over the top of the pipe are needed to 
prevent the fill from washing down into the opening; 
also wing walls are necessary to hold the dirt on the 
sides. The attaching of these walls to the pipe is a dif- 
ficult matter and is usually very unsatisfactory, owing 
to the fact of not being able to get a good bond between 
the pipe and the concrete or mortar of the walls. 

There have been many types of circular steel cul- 
verts brought into the market in the past few years hav- 
ing some merit, but the fault is rusting. The same ob- 
jection of attaching wing and end walls to this type of 
culvert as with sewer pipe is true. For any given area 
of carrying capacity it is possible to construct concrete 
culverts as cheaply as the steel pipe, and provide the 
concrete culvert with wing and end walls. 

Concrete Slabs, T-Beams, and Reinforced Con- 
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Crete. The simplest form of concrete construction for 
bridges or culverts is the concrete floor or slab, corre- 
sponding to the wooden plank floor. The concrete slab 
may be used for greater spans than the plank floor, and 
it may also be strengthened for greater spans by con- 
structing concrete beams beneath the floor to support 
it. This is then known as the "T-beam" type of con- 
struction, from its resemblance in form to the capital 
letter T.* 

These types of concrete construction may be 
strengthened further by placing steel rods, expanded 
metal, or woven-wire cloth near the bottom of the slab, 
and steel rods near the bottoms of the beams. The ad- 
vantages of using the steel reinforcement are that it has 
a greater tensile strength than concrete and that its lo- 
cation in the lower part of the concrete slab or beam 
brings it into tension when the beam is loaded. More- 
over, the compressive strength of concrete is greater 
than its tensile strength, and therefore the steel strength- 
ens that part of the concrete structure which is subject 
to tensile stresses and is most liable to fail first. 

This method is therefore more economical and 
makes it possible to bridge greater spans, within prac- 
tical limits of cost, than can be done with plain con- 
crete alone. 

Box Culverts. The application of the concrete 
slab is to be found first in the construction of box cul- 
verts. Public highways in this country are crossed by 
many small open ditches. Many of these ditches are 
provided with wooden stringers and plank floors, which, 
however, are so nearly worn out and are in such poor 



*In the description of these types the author foUows BuHetin 
No. 43 of the Office of Public Roads. 
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condition that they do little more than invite accident. 
There is continual annoyance and expense in keeping 
these in repair, and this may all be avoided by build- 
ing small concrete box culverts at these places. 

The box culvert gets its name from its similarity 
to a box with open ends. It has a floor, which may be 
of plain concrete or may be paved with stone. The two 
sides and wing walls at the two ends may be of plain 
concrete or reinforced with steel, but the cover and par- 
apets should always be of reinforced concrete. 

The sketch shown on page 166 is made from a 
working plan prepared in the Office of Public Roads for 
a concrete box culvert, which has an opening 2 feet wide 
by 2 feet high. 

This type of construction is practical under the 
majority of conditions for spans up to about 8 feet, 
which, as a matter of fact, forms a large percentage of 
all the culverts needed. Conditions may occur where 
it will be practicable to apply the box type, with some 
modifications, to greater spans than those mentioned, 
such as where the foundation is soft or liable to much 
erosion from swift currents. The floor may then bo 
reinforced with steel, so that it will have greater 
strength to act as a beam to distribute the load over a 
greater area. It may also be extended back of the side 
walls to act as a footing. With suitable "cut-off" walls 
to prevent current of water from running beneath this 
floor, the foundation will be well protected from erosion. 
Under such conditions this modified type, with further 
modifications in the cover, may be practical for spans 
up to 20 or 30 feet. 

Beinforced Concrete Slab Culverts. The length of 
the spans over which reinforced concrete slabs may be 
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built within the limits of practicability arid safety de- 
pends much upon the loads to be carried. The depth 
and amount of fill over the culvert, which may dis- 
tribute the effect of the concentrated load, is also an im- 
portant factor. 

On main roads, where concentrated loads, such as 
road rollers or traction engines, are to be provided for 
and the depth of fill over the culvert is sufficient only to 
provide a cushion of earth from 1 to 2 feet in depth, 
the concrete slab is practical for spans up to about 10 
or 12 feet, while for greater spans than this, under 
these conditions, other types better adapted to the longer 
spans should be used. 

Under conditions of less severe loading the spans 
for the slab may be increased up to 16 or possibly 20 
feet, but it does not seem advisable to use them for 
these greater spans in view of the possibilities of a nom- 
inal future growth of traffic requirements. 

Reinforced Concrete T-Beam Culverts. The rein- 
forced concrete T-beam type of construction supple- 
ments the slab type and begins to be practical in point 
of economy at the point where the slab ceases to be eco- 
nomical — that is, for spans from about 10 to 12 feet 
and more— under the conditions of concentrated loads, 
such as road rollers or traction engines. This type of 
construction has been designed for spans up to 50 feet 
long, but whether or not it is practical for spans as 
great as that may depend upon several conditions, which 
must be carefully determined in each individual case. 

Concrete-Steel I-Beam Culverts. One of the best 
types of culverts for spans from 10 to 30 feet long is 
the steel I-beam incased in concrete, upon which rests a 
relatively thin concrete slab which forms the cover for 
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the culvert. The slab is designed to carry the load for 
a span equal to the distance from center to center of the 
steel I-beams, -while the beams are designed to carry the 
load over the clear span from one side wall or abutment 
to the other. 

Among the best features of this type of construc- 
tion are its safety and ability to v^ithstand severe and 
unfavorable conditions, such as the unequal settlement 
of abutments, v?hich may cause cracks in the concrete 
that vyould cause other types to fail. In this type, how- 
ever, the load is carried principally by the steel I-beams, 
whose strength is not destroyed by the settlement of the 
abutments. 

Many structures of this type have been built with- 
out incasing the I-beams in concrete, but by merely 
painting the beams instead, to protect them from rust. 
The painting, however, must be repeated every few 
years, at some considerable expense. There is, of 
course, a great possibility that this painting may never 
be done, and the better way is decidedly to incase the 
beams in concrete during the construction, and thus 
protect them permanently. 

This type also admits of arch construction between 
the beams for the floor system. By this means space 
may be saved in the depth of the floor system that may 
be of value in locations where the area of the waterway 
or the "head room" is a controlling factor. 

Reinforced Concrete Arches. The reinforced con- 
crete arch has an advantage over the plain concrete arch 
in the fact that the curve of the reinforced structure 
may be made more nearly flat than the plain concrete 
arch, and thereby save in the total height of the struc- 
ture. This permits it to be used where it otherwise 
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could not be. Under favorable conditions there may be 
an additional advantage in point of economy, although 
this can not be stated generally as true in all cases. 

The steel reinforcement in the arch serves the same 
purpose as in the concrete slab — that is, to increase the 
strength of the arch rib where the concrete has excessive 
tensile stresses. In some cases, however, the concrete is 
also reinforced against compression. It is also possible, 
when steel reinforcement is used, to reduce the quantity 
of concrete in the arch rib from the amount that would 
be required for a plain concrete arch. The reinforced- 
arch type of construction may be used for practically 
the same spans as stated for the plain concrete arches. 

Cost of Box Culvert. The cost data below is for a 
small 4x5 box culvert, 26 feet long, built according to 
the designs here shown, which are taken from a bulletin 
issued by the North Carolina Geological and Economic 
Survey. 

The work was done by a regular county concrete 
gang, composed of a foreman, seven men and two teams 
with drivers, and was completed in four days of 10 
hours each. The excavation was light, but the soil was 
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of a hard, black nature tliat was hard trimming. Water 
for mixing had to be hauled two miles. 

Sand gravel was used for aggregate in the concrete. 
The gravel contained a slight excess of sand and worked 
up in the proportions given. Mixing was done by hand 
with negro labor. Twisted square steel bars were used 

for reinforcing. 

Labor. 

Foreman, 40 hours @ 25c $10.00 

Culvert excavation, 9 cubic yards @ 80c 7.20 

Labor on forms 14.00 

Mixing and placing, 120 hours @ 15c 18.00 

Hauling water, 20 hours @ 30c 6.00 

Cutting and placing steel, 10 hours @ 15c 1.50 

Cleaning up and removing forms, 10 hours @ 15c. 1.50 

$58.20 
50% salvage on forms 7.00 

$51.20 
Moving on and off job 10.00 

Total labor at culvert $61.20 

'Material (Laid Down at Culvert). 

Cement, 26 barrels @ $1.80 $46.80 

Hauling cement, 12% hours @ 30c 3.75 

Gravel, 18% cubic yards @ $1.10 f. o. b. cars 

Ennls, Texas 20.35 

Hauling, 18% cubic yards, 46 hours @ 30c (75c 

per cubic yard) 13.80 

Steel, 1,072 pounds @ 2%c 26.80 

Hauling steel, 2 hours @ 30c 60 

Lumber, 1,000 feet B. M. @ $25.00 25.00 

Hauling lumber, 3 hours @ 30c 90 

$138.00 
75% salvage on form lumber 18.75 

Total cost of material at job 119.25 

Total cost of job $180.45 

Cost per cubic yard of concrete in place, exclusive of 

culvert excavation 9.37 

Cost per cubic yard of concrete in place, exclusive 

of excavation and steel 7.85 
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The quantities were as follows : 14^/^ cubic yards 
of 1 :3 :5 concrete ; 4 cubic yards of 1 :2l^ :4 concrete ;' 
432 pounds of %-incli steel; 640 pounds of i/4-inch steel, 
and 1,000 feet B. M. of lumber. 

Luten Truss. There have been built many 
small bridges and culverts using a built-up reinforce- 
ment known as the Luten truss. It is intended for slab 
bridges of spans up to 20 feet and for girder bridges of 
greater length. The steel is in the form of a rigidly 
constructed unit clamped together with locked wedges. 
It is set directly on the forms and the concrete poured 
around it. 

Size of Culverts. A number of formulas, designed 
to aid in estimating the size of culverts, and based on 
the considerations stated, have been proposed. The most 
common of these is Myer's formula, which states the re- 
lation between the drainage area as follows : 

The required area of waterway in square feet is 
equal to the square root of the drainage area in acres, 
multiplied by a number varying from 1 to 4, depending 
on the character of the watershed. For slightly rolling 
ground, this number is taken as 1 ; for moderately hilly 
ground, at 1% or 2 ; and for steep, rocky ground, at 4. 

For a drainage area of 40 acres, this would mean 
that level or slightly rolling ground would require about 
6 square feet, which is a 2x3-foot box, or a 36-inch 
pipe; if moderately hilly, it would require about 12 
square feet of opening, which is a 3x4-foot box or a 48- 
inch pipe; or, if the ground is very steep and rocky, 
from 25 to 30 square feet, meaning that a 5x6-foot cul- 
vert or a 6-foot pipe will be required. 

There are other similar formulas, but all are valu- 
able simply as guides to the judgment in forming an 
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opinion as to the reliability of any information gathered 
from local sources. It can readily be seen that the selec- 
tion of the constant multiplier is left entirely to one's 
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judgment, and this makes the result obtained by the 
use of the formula almost wholly a matter of opinion. 

A very important thing to be taken into account is 
the height of the fill over a culvert. If a culvert dis- 
charges under a head, the discharge is increased very 
rapidly as the head increases ; so that if the fill is deep, 
and the water can be dammed to some extent, it is safe 
to use a smaller culvert than would be safe with a shal- 
low fill. 

The shape of the opening in a culvert is of little 
significance, provided that the area of the opening is 
sufficient. For the larger sizes, it certainly is easier to 
build the culvert rectangular in fc: :: —'"-''- - ^'^ '-": 
principally because of the fact th 
built more easily, and with less 
There is added advantage in that foip an? cd -vri 
rectangular opening will give more waterway man an 
arched opening. Also the width of the opening re- 
mains constant, regardless of the height to which the 
water may rise. 

It is usually an advantage in the larger culverts to 
have a separate foundation for each side wall, but in the 
smaller culverts the whole bottom should be paved, as 
in this way the foundation is protected from scouring. 
Especial care should be taken to have the culvert dis- 
charge in such a way that the lower end will not be 
undermined: 

The forming of small culverts is a matter of some 
difficulty ; though not so much the forming itself as the 
removal of the form after the culvert is set. Mr. M. W. 
Torkelson, bridge engineer for the Wisconsin Highway 
Commission, states that he has seen numerous small 
culverts with a portion of the form lumber remaining 
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fast in the culvert. This is a serious condition, because 
it is apt to cause the culvert to hecome filled with- trash, 
effectually stopping the flow of water through the cul- 
vert and rendering it liable to a washout. He believes 
that much of this trouble could be obviated by building 
the forms less tight, and covering open spaces in the 
forms with building paper fastened to the forms with 
small tacks. It is also thought that the boards compos- 
ing the forms could be leveled in such a way as to make 
their removal easier. Also, no culvert should ever be 
less than 18 inches square if there is room to permit. 

In the building of these smaller culverts, the cost 
of forming is one of the most important items. The 
amount of concrete required is very small. The labor 
of excavation, etc., is also usually slight, but the trouble 
of forming and of removing forms is considerable. The 
writer believes that these small culverts can best be 
built with some permanent forms which can be easily 
set up and conveniently removed as soon as the concrete 
has set reasonably well, and then used at another point. 
It seems certain that such a form can best be built of 
metal, especially for a culvert with a circular opening. 
There are several such forms on the market. 

Mr. Torkelson, quoted above, says that it is the 
practice of the Wisconsin Highway Commission to use 
concrete wherever possible. It believes that where ma- 
terials are reasonable in price, and the cost of founda- 
tion work not too great, that concrete is the most eco- 
nomical material. It recommends the. following general 
rule for design: For the shorter spans up to about 25 
feet, flat slab construction is recommended; for spans 
from 25 to 40 feet, the through girder or arch type; 
and for greater spans, arches. 



CHAPTER XXI. 

Sidewalks, Cuebs and Gutters. 

This is a subject closely allied to the general topic 
treated in this volume, and yet one on which we need 
say little more than to call attention to the standard 
specifications of the American Concrete Institute, 
printed in Appendix K and Appendix L. 

Concrete has come to be the standard material for 
these purposes, and its utility is never questioned. In 
very few cities indeed is anything else now used for 
the construction of sidewalks, curbs and gutters. In a 
few smaller places the plank sidewalk is still allowed, 
but even in these towns most of the residents build with 
concrete of their own accord, and the city councils are 
rapidly seeing the wisdom of this course and are one 
by one making the concrete sidewalk mandatory. 

In isolated cases, too, stone curbing is used; but 
they are so infrequent as merely to emphasize the gen- 
eral use of concrete for this purpose. 

Concrete for these purposes has everything in its 
favor. It is long lived, pleasant to the tread, sightly; 
and what is perhaps more important from the stand- 
point of city economy, it does not become dilapidated, 
causing accidents and involving the city in countless 
damage suits, as is the history of the plank walk. Tak- 
ing all these things into consideration, concrete is by 
far the cheaper material in the end. 

A number of years ago many people hesitated to 
put down concrete walks because of the fear that they 

(278) 
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would not get good workmanship. This is no longer 
true. The method for the laying of such walks has 
become standardized, as embodied in the specifications 
given in the Appendix, or in the specifications of pro- 
gressive cities; and knowledge in regard to concrete 
has become more widely disseminated, so that almost 
any reputable contractor can be relied upon to do in- 
telligent and satisfactory work. 

It is also true that improvements in methods, the 
gradual reduction in the price of cement, and the in- 
crease in competition in this line of work, have brought 
the price down considerably; and with lumber con- 
stantly rising in price, a concrete walk no longer looks 
like an extravagance to the ordinary property holder 
as compared with plank. 

The perfection of metal forms for sidewalk, curb 
and gutter work is perhaps one of the most important 
developments in this branch of the industry within 
recent years, and is calculated to add still further to 
standardization and economy. 

Sidewalks, like pavements, may be built in either 
one or two courses, the latter method being the one in 
most general use. It is probable, however, that the one- 
course walk is destined to grow in favor. 



APPENDIX A. 

SPECIFICATIONS OF AMERICAN CONCRETE INSTITUTE.* 

ONE-COURSE CONCRETE STREET PAVEMENT. 

Grading. 

1. Defined. — The term "grading" shall include all cuts, 
fills, approaches and all earth moving for whatever purpose 
where such work is an essential part of or necessary to the 
prosecution of the contract. When to bring the surface to 
grade, a fill of one (1) foot or less is required, the area 
shall be thoroughly grubbed. All soft, spongy or yielding 
spots and all vegetable or other objectionable matter shall be 
removed and the space refilled with suitable material. 

2. Engineer's Stakes. — Stakes will be set by the engineer 
for the center line side of slopes, finished grade and other 
necessary points. 

3. Excess Material. — Excess material shall be disposed of 
as directed by the engineer, the free haul not to exceed 
feet. 

4. Over-haul. — Materials hauled a greater distance than 
the free haul from the place of excavation shall be paid for 

at the rate of cents per cubic yard for each adi- 

tional feet. 

5. Fills. — Embankments shall be formed of earth or other 
approved materials and shall be constructed in successive 
layers, the first of which shall extend entirely across from the 
toe of the slope on one side to the toe of the slope on the other 
side, and successive layers shall extend entirely across the 
embankments from slope to slope. Bach layer, which shall not 
exceed one foot in depth, shall be thoroughly rolled with a 
roller weighing not less than five (5) tons nor more than 
ten (10) tons before the succeeding layer is placed. The 
roller shall pass over the entire area of the fill at least twice. 

The sides of the embankment shall be kept lower than 
the center during all stages of the work and the surface 
maintained in condition for adequate drainage. The use of 
muck, quicksand, soft clay or spongy material which will not 
consolidate under the roller is prohibited. 

When the material excavated from the cuts is not suffi- 
cient to make the fills shown on the plans the contractor shall 
furnish the necessary extra material to bring the fills to the 
proper width and grade. When the earth work is completed, 
the cross section of the road shall conform to the cross sec- 
tional drawings and profile attached hereto. 

*At the time of the compilation of this book these specifica- 
tions had not been adopted by letter ballot 9t the Institute, 
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6. Slopes. — All slopes must be properly dressed to a line 
given by the engineer. 

7. Finished Grade. — When the grade line is approached 
the final grade stakes will be set, for which suflScient notice 
must be given to the engineer. 

Note: (In excavating cuts, it is considered advisable 
when the line of the subgrade is approached, to compact the 
remaining material by rolling. The depth of material left in 
the cut to be compressed to the finished grade by rolling, will 
depend upon the character of the material.) 

Drainage. 

8. Drainage. — The contractor shall construct tile or other 
drains as shown in the drawings attached hereto. Tile to be 

laid in the trench at least ( ) inches wide, 

and ( ) feet deep below the top of 

the adjacent curb. Such trench shall be back filled with 
crushed stone or pit run gravel with sand removed, which, 

after light tamping, shall be ( ) inches 

in depth. 

9. Catch Basins. — Catch basins shall be placed and con- 
structed as per plans. 

Sub-Grade. 

10. Construction. — The bottom of the excavation or the 
top of the fill when completed shall be known as the sub-grade 
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and shall be at all places true to the elevation as shown on 
the plans attached hereto. The street shall be graded from 
curb to curb to the proper sub-grade to permit of specified 
thickness of paving materials being laid to bring the finished 
surface of the pavement to the lines and grades as shown 
on the plans. The sub-grade shall be brought to a firm, un- 
yielding surface by rolling the entire area with a self-propelled 
rpjlej- -sv^ighHig not less than ten (10) tons, and all portions 
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of the surface of the sub-grade which are inaccessible to the 
roller shall be thoroughly tamped with a hand tamp weighing 
not less than fifty (50) pounds, the face of which shall not 
exceed 100 square inches. All soft, spongy or yielding spots 
and all vegetable or other objectionable matter shall be en- 
tirely removed and the space refilled with suitable material. 

Where considered necessary or of assistance in produc- 
ing a compact solid surface the sub-grade, before being rolled, 
shall be well sprinkled with water. 

When the concrete pavement is to be constructed over an 
old roadbed composed of gravel or macadam, and the concrete 
is to be wider than the old gravel or macadam road, the latter 
should be entirely loosened and the material spread for the full 
width of the roadbed and rolled. All interstices shall be filled 
with fine material and rolled to make a dense, tight surface 
of the roadbed. 

11. Acceptance. — No concrete shall be deposited upon the 
sub-grade until it is checked and accepted by the engineer. 

12. Completion. — Upon the sub-grade thus formed shall 
be laid the concrete pavement as shown in the plans attached 
hereto. 

Materials. 

13. Cement. — The cement shall meet the requirements 
of the Standard Specifications of Portland Cement, adopted 
by the American Society for Testing Materials, August 16, 
1909, with all subsequent amendments and additions thereto 
adopted by said society. 

When the cement is not inspected at the place of manu- 
facture it shall be stored a sufficient length of time to permit 
of inspecting and testing. The engineer shall be notified of 
the receipt of each shipment of cement. 

14. Fine Aggregate. — Fine aggregates shall consist of 
sand or screenings from clean, hard, durable crushed rock or 
gravel, consisting of quartzite grains or other hard material 
graded from fine to coarse with the coarse particles predomi- 
nating and passing, when, dry a screen having j^'ini^li open- 
ings. It shall be clean, hard, free from dust, loam, vegetable 
or other deleterious matter. Not more than twenty (20) per 
cent shall pass a sieve having fifty (50) meshes per linear 
inch. 

Fine aggregates containing more than three (3) per cent 
of clay or loam shall be washed before using. 

Fine aggregate shall be of such quality that the mortar 
composed of one part Portland cement and three (3) parts 
fine aggregate by weight when made into briquettes, will show 
a tensile strength at least equal to the strength of 1 to 3 
mortar of the same consistency, made with the same cement 
and Standard Ottawa sand. In no case shall fine aggregate 
containing frost or lumps of frozen material be used. 
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15. Coarse Aggregate. — Coarse aggregate shall consist of 
clean, hard, durable crushed rock or gravel, graded in size, 
free from dust loam, vegetable or other deleterious matter 
and shall contain no soft, flat or elongated particles. The 
size of the coarse aggregate shall be such as to pass a one 
and one-half (1%) inch round opening and be retained on a 
screen having one-quarter (%) inch openings. In no case 
shall coarse aggregate containing frost or lumps of frozen 
material be used. 

16. Natural Mixed Aggregate. — Natural mixed aggregates 
shall not be used as they come from deposits, but shall be 
screened and used as specified. 

17. Water. — ^Water shall be clean, free from oil, acid, 
alkali or vegetable matter. 

18. Reinforcement. — Concrete pavements twenty (20) 
feet or more in width shall be reinforced with metal fabric. 
All reinforcement shall be free from excessive rust, scale, 
paint or coatings of any character which will tend to destroy 
the bond. All reinforcement shall (jev"^~~ ~" " - 

sile strength of not less than 70,000 pc.::;..,; ^ ; 

and bend 180° -around one diameter ana straiemeri sr f.iio,iT 
fracture. 

Forms. 

19. Materials. — The forms shall b„ .. ^^ „cit,, ^^ 

suflicient strength to resist springing out of shape and shall 
be equal in width to the thickness of the pavement at the 
edges. Wooden forms shall be of not less than two (2) inch 
stock and shall be capped with two (2) Inch angle iron. 

20. Setting. — The forms, when required, shall be well 
staked or otherwise held to the established line and grades 
and the upper edges shall conform to the established grade 
of the street. 

21. Treatment. — All mortar and dirt shall be removed 
from the forms that have been previously used. 

22. Width, Thickness of Concrete and Crown. — The con- 
crete pavement shall be feet wide 

( ) inches in depth at center and ( ) 

inches in depth at the sides. The finished surface shall con- 
form to the arc of a circle, as shown on the plans attached 
hereto. 

Note: The thickness of the concrete at the edges shall not 
be less than six (6) inches. When pavements twenty (20) feet 
or less in width are to be built on approximately level ground 
and a flat sub-grade is to be used, sufficient fall for drainage at 
the sides of the pavement along the curb shall be provided by 
giving the roadbed the same grade as that proposed for the 
gutter. The crown of all pavements shall not be more than one 
one-hundredth (1-100) of the width except when deemed advisa- 
ble by the engineer the crown of a pavement built on a crowned 
sub-grade may be increased to one-fiftieth (1-50) of the width to 
provide sufficient fall for drainage along the sides of the pave- 
ment at the curb. 
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Joints. 

23. Width and Location. — Transverse joints shall be not 
less than one-quarter (^) inch nor more than three-eighths 
(%) inch in width, and shall be placed across the pavement 
perpendicular to the center line, not more than thirty-flve 
(35) feet apart. A longitudinal joint, not less than one-quarter 
{%) inch shall be constructed between the curb and the pave- 
ment. All joints shall extend through the entire thickness 
of the pavement and shall be perpendicular to its surface. 

24. Protection of Joints. — The concrete at transverse 
joints shall be protected with soft steel plates, which shall be 
not less than two and one-half (2%) inches in depth, and not 
less than one-eighth (%) or more than one-quarter {%) inch 
in thickness. The plates shall be rigidly anchored to the con- 
crete. The type and installation of the metal protection 
plates shall meet with the approval of the engineer. The 
surface edges of the metal plates shall conform to the finished 
surface of the concrete, as shown on the plans attached 
hereto. All joints over one-quarter (%) inch high or one-half 
(%) inch low shall be removed. 

25. Joint Filler. — All joints shall be formed by inserting 
during construction and leaving in place the required thick- 
ness of prepared felt or similar material of approved quality, 
which shall extend through the entire thickness of the pave- 
ment. 

Measuring, IVIixing and Placing. 

26. Measuring. — The method of measuring the materials 
for the concrete, including water, shall be one which will 
insure separate uniform proportions of each of the materials 
at all times. A sack of Portland cement (94 pounds net) 
shall be considered one cubic foot. 

27. Mixing. — The materials shall be mixed to the de- 
sired consistency in a batch mixer of approved type and 
mixing shall continue for at least forty-five (45) seconds after 
all materials are in the drum. The drum shall be completely 
emptied before mixing successive batches. The drum of the 
mixer shall revolve at a speed not less than the minimum nor 
more than the maximum number of revolutions shown in 
the following table: 



ed Capacity 


Capacity Bags 


Revolutions per 


ft. unmixed 


of cement in 


minute of drum 


material 


1:2:3 mix 


Min. Max. 


7 to 11 


1 


15 21 


12 to 17 


2 


12 20 


18 to 23 


3 


12 20 


24 to 29 


4 


11 17 


30 to 33 


5 


10 15 
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28. Retempering. — Retempering of mortar or concrete 
which has partially hardened, that is, mixing with additional 
materials or water, shall not be permitted. 

29. Proportions. — The concrete shall be mixed in the 
proportions of one (1) sack of Portland cement to not more 
than two (2) cubic feet of fine aggregate and not more than 
three (3) cubic feet of coarse aggregate, and in no case shall 
the volume of the fine aggregate be less than one-half (%) 
the volume of the coarse aggregate.* 

A cubic yard of concrete in place between neat lines 
shall contain one and seven-tenths (1.7) barrels of cement. 

The engineer shall compare the calculated amount of 
cement required according to these specifications and plans 
attached hereto with the amounts actually used in each sec- 
tion of concrete, between successive transverse joints, as de- 
termined by actual count of the number of sacks of cement 
used in each section. If the amount of cement used in any 
three adjacent sections (between transverse joints) is less 
by two per cent, or if the amount of cement used in any one 
section is less by five per cent than the amount hereinbefore 
required the contractor agrees to remove all such sections and 
to rebuild the same according to these specifications, at his 
expense.t 

30. Consistency. — The materials shall be mixed with 
sufficient water to produce a concrete which when deposited 
will settle to a flattened mass, but shall not be so wet as to 
cause a separation of the mortar from the coarse aggregate 
in handling. 

31. Reinforcing. — Concrete pavements twenty (20) feet or 
more in width shall be reinforced. The cross-sectional area of 
the reinforcing metal running parallel to the center line of the 
pavement shall amount to at least 0.038 square inch per foot 
of pavement width and the cross-sectional area reinforcing 
metal which is perpendicular to the center line of the pave- 
ment shall amount to at least 0.049 square inch per foot of 
pavement length. 

Reinforcing metal shall not be placed less than two (2) 
inches from the finished surface of the pavement and other- 



'When the voids in the coarse aggregate by careful determi- 
nation are thirty-flve (35) per cent or less, the concrete may be 
mixed in the proportion of one (1) sack of Portland cement to 
not more than two (2) cubic feet of fine aggregate and not more 
than 3% cubic feet of coarse aggregate. The void determination 
on every load of material delivered to the work is the only as- 
surance of uniformity in this regard. 

tA cubic yard of concrete in place between neat lines shall 
contain at least 1.75 barrels of cement when the voids in the 
coarse aggregate exceed forty (40) per cent or are not deter- 
mined; at least 1.54 barrels of cement when the voids in the 
coarse aggregate are between thirty-flve (35) and forty (40) per 
cent, and at least 1.40 barrels of cement when the voids in the 
coarse aggregate are thirty-flve (35) per cent or less. 
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wise shall be placed as shown on the drawings. The reinforc- 
ing metal shall extend to within two (2) inches of all joints, 
but shall not cross them. Adjacent widths of fabric shall be 
lapped not less than four (4) inches. 

32. Placing. — Immediately prior to placing the concrete 
the sub-grade shall be brought to an even surface. The sur- 
face of the sub-grade shall be thoroughly wet when the con- 
crete is placed. 

After mixing the concrete shall be deposited rapidly in 
successive batches upon the sub-grade, prepared as here- 
inbefore specified. The concrete shall be deposited to the 
required depth and for the entire width of the pavement, in 
a continuous operation, between transverse joints, without the 
use of intermediate forms or bulkheads. 

In case of a breakdown, concrete shall be mixed by hand 
to complete the section of an intermediate transverse joint 
placed as hereinbefore specified at the point of stopping 
work. Any concrete in excess of that needed to complete a 
section at the stopping of work shall not be used in the 
work. 

33. Finishing. — The surface of the concrete shall be 
struck off by means of a template or strike board, which shall 
be moved longitudinally or crosswise of the pavement. The 
excess of coarse material that accumulates in front of the 
strike board shall be uniformly distributed over the surface 
of the pavement. Concrete adjoining the metal protection- 
plates at transverse joints shall be dense in character, and 
any holes left by removing any device used in installing the 
metal protection plates shall be immediately filled with con- 
crete. 

After being brought to the established grade with the 
template or strike board the concrete shall be finished from 
a suitable bridge, no part of which shall come in contact with 
the concrete. The concrete shall be finished with a wood float 
in a manner to thoroughly compact it and produce a surface 
free from depressions or inequalities of any kind. The 
finished surface of the pavement shall not vary more than 
one quarter (%) inch from the true shape. 

Protection. 

34. Curing and Protection. — Excepting as hereinafter 
specified, the surface of the pavement shall be sprayed with 
water as soon as the concrete is sufficiently hardened to pre- 
vent pitting, and shall be kept wet until an earth covering 
is placed. As soon as it can be done without damaging the 
concrete the surface of the pavement shall be covered with 
not less than two (2) inches of earth or other material which 
will afford equally as good protection, which cover shall be 
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kept moist for at least ten (10) days. "When deemed neces- 
sary or advisable by the engineer, freshly laid concrete shall 
be protected by a canvas covering until the earth covering 
can he placed. 

Under the most favorable conditions for hardening the 
pavement shall be closed to traffic for at least fourteen (14) 
days, and in cool weather for an additional time, to be deter- 
mined by the engineer. 

The contractor shall erect and maintain suitable barriers 
to protect the concrete from traffic and any part of the pave- 
ment damaged from traffic or other causes, occurring prior 
to its official acceptance, shall be repaired or replaced by the 
contractor at his expense, in a manner satisfactory to the 
engineer. Before the pavement is thrown open to travel the 
covering shall be removed and disposed of as directed by 
the engineer. 

35. Temperature below 35 Degrees Fahrenheit. — Concrete 
shall not be mixed or deposited when the temperature is 
below freezing. 

If at any time during the progreE= ; ?= ~ ;■" ■ - ■ 
perature is, or in the opinion of the ~:i-;;T-r- _ 

twenty-four (24) hours, drop to 35 Ctz^:-z~ ^:' ■■■----- 

water and aggregates shall be heated, ,_„„ ,,1. - 

to protect the work from freezing for 

In no case shall concrete be deposited upon a frozen sub- 
grade. 

Shoulders. 

36. Shoulders. — ^When shoulders are required they shall 
be built upon the properly prepared sub-grade, as shown on 
the profile and cross sectional drawings attached hereto. All 
materials shall meet with the approval of the engineer and 
the work shall be done to his entire, satisfaction. 

ONE COURSE CONCRETE HIGHWAY. 

The specifications for a one-course concrete highway differ 
from those for a one-course concrete street pavement only 
in the following points: 

Drainage. 

8. Drainage. — The contractor shall construct such drain- 
age ditches as will insure perfect sub and surface drainage 
during construction and such work shall be completed to the 
satisfaction of the engineer, prior to the preparation of the 
road-bed, as herein specified. 

Tile drains shall be placed as shown in the drawings 
attached hereto. Tile to be laid in the trench at least 
( ) inches wide and ( ) 
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feet deep below the established grade of the finished pave- 
ment, such trencn to be back filled with crushed stone or pit 
run gravel, with sand removed, which, after light tamping, 

shall be ( ) inches in depth. 

Open ditches must be constructed along the concrete 
road, as shown on the attached drawing, the dimensions, 
side slopes and grade of said ditches being as shown on the 
cross section drawings and profile attached hereto. 



ON£ COURSE CONCRETE HIGHWAY 
f Not mart! f/tan^ /An:ofCin:le 
Slival. 




ffoumfacf^ 
~ iw up to tat ^ 
fJotv~'M'ttef>t>tes tft^lh of p»ife"ient 

sccriON IN CUT ON L^veu GROVNO 



At the time of acceptance of the road, ditches must be 
in perfect condition, with clean slopes and bottom, contain- 
ing no obstructions to the flow of water. 

9. Catch Basins. (Omitted.) 

Sub-Grade. 

10. Construction. — (Second sentence.) — The roadway 
shall be graded to the proper sub-grade to permit of the speci- 
fied thickness of materials being laid to bring the finished sur- 
face of the pavement to the lines and grades as shown on 
the plans. 

Forms. 

20.' Setting. — The forms shall be well staked or other- 
wise held to the established line and grades, and the upper 
edges shall conform to the established grade of the road. 

22. Width, Thickness of Concrete and Crown. 

Note: Crown shall be not more than one one-hundredth 
(1/100) of the width. The thickness of the concrete at the edges 
shall not be less than six (6) inches. 

Joints. 

23. Width and Location. — (Second Sentence.) — When a 
curb is specified or where pavement abuts a building, a joint 
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not less than one-qtuarter VA) inch shall be placed between 
it and the pavement. 

33. Finishing. — (Following paragraph added.) — The edges 
of the pavement shall be rounded, as shown on the cross 
sectional drawings attached hereto. 

TWO-COURSE CONCRETE STREET PAVEMENT. 

The specifications for a two-course concrete street pave- 
ment difEer from those for a one-course concrete street pave- 
ment only in the following points: 

Drainage. 

9. Catch Basins. — Catch basins shall be placed and con- 
structed, as per plans, of concrete or of hard burned sewer 
brick. 

Materials. 

15A. Aggregate for Wearing Course. — (An additional 
subhead not found in the specifications for one-course pave- 
ment.) 



rWO COUf>S£ CONCRETE PAVEMSNT 
fOR 
"AveMENJ 0\/EPt SO WIDE 



Not more /flan ^* 




- s widlh of pavettenr ■ 

, Anof CiKJe tVeanng coursanta less than 2^~ 



i?. 



'' ,1 I ....^Li' M nr-r ri"""":"; /"""■- - "•■'■ ■''-■•X^'V 

^ ^einrw^antont ^t<^.^ Hiiii- r CO/^CfJ£ T^ BASE \° oO '^^%a^^f>\, 

^?*^^ Cfwnea ^ubgrade^ BBae not less tiwt 5' t'"^!' ^ 



' hn^itudmal Joint 



Note -'iv' t/enoles tvidlli of penetnent 
' Enceptos iTofMl in Spaoificationi 



The aggregate for the wearing course shall con- 
sist of two (2) parts of the materials specified under "Fine 
Aggregate," and three (3) parts of clean, hard, durable 
crushed rock or gravel, free from dust, soft particles, loam, 
vegetable or other deleterious matter, and passing when dry 
a screen having one-half (%) inch openings and be retained 
on a screen having one-quarter (%) inch openings. In no 
case shall aggregate for wearing course containing frost or 
lumps of frozen material be used. 



Concrete Roads and Pavements. 291 



Forms. 

20. Setting. — The forms shall be well staked or otherwise 
held to the established line and grades and the upper edges 
shall conform to the established grade of the street. 

22. Width, Thickness of Concrete and Crown. — The con- 
crete pavement shall be ( ) feet 

wide from face to face of curb. The base of the concrete 

pavement shall be ( ) inches in 

depth at the center and ( ) inches 

in depth at the sides. The wearing course shall be of 

( ) inches uniform thickness. 

The finished surface shall conform to the arc of a circle as 
shown on the plans attached hereto. 

Note: The minimum thickness of the concrete base shall be 
not less than Ave (5) inches and the minimum thickness of the 
wearing course shall be not less than two (2) inches. When pave- 
ments twenty (20) feet or less in width are to he built on ap- 
proximately level ground and a flat sub-grade is to be used, suffi- 
cient fall for drainage at the sides of the pavement along the 
curb shall be provided by giving the roadbed the same grade as 
that proposed for the gutter. The crown of all pavements shall 
not be more than one one-hundredth (1/100) of the width, except, 
when deemed advisable by the engineer, the crown of a pave- 
ment built on a crowned sub-grade may be increased to one 
fiftieth (1/50) of the width to provide sufficient fall for drainage 
along the sides of the pavement at the curb. 

Concrete for Base. 

29. Proportions. — The concrete shall be mixed in the 
proportion of one (1) sack of Portland cement to not more 
than two and a half (2%) cubic feet of -fine aggregate, and 
not more than four (4) cubic feet of coarse aggregate, and 
in no case shall the volume of the fine aggregate be less than 
one-half (%) the volume of the coarse aggregate. 

31. Reinforcing. — (Omitted.) 

32, Placing. — (Same as for one-course pavement.) 

Concrete for Wearing Course. 

29. Proportions. — The mortar for the wearing course shall 
be mixed in the manner hereinbefore specified in the propor- 
tion of one (1) sack of Portland cement and not more than 
two (2) cubic feet of "Aggregate for Wearing Course" here- 
inbefore specified. 

31. Reinforcing. — (Omitted.) 

32. Placing. — The wearing course shall be placed im- 
mediately after mixing and in no case shall more than forty- 
five (45) minutes elapse between the time that the concrete 
for the base has been mixed and the time the wearing course 
is placed. 



292 Concrete Roads and Pavements. 

33. Finishing. — The wearing course shall be struck off 
by means of a template or strike board, which shall be moved 
longitudinally or crosswise of the pavement. The excess ma- 
terial which accummulates in front of the strike board shall 
be uniformly distributed over the surface of the pavement. 
Concrete adjoining the metal protection plates at transverse 
joints shall be dense in character and any holes left by re- 
moving any device used in installing the metal protection 
plates shall be immediately filled with a mortar composed of 
one (1) part Portland cement to not more than two (2) parts 
of flue aggregate. 

(The second paragraph is the same as for the one-course 
pavement.) 

34. Curing and Protection. — (The following is added after 
the first paragraph.) — If at the time the pavement is laid, or 
during the period of curing, the temperature during the day- 
time drops below 50° Fahrenheit, sprinkling and covering of 
the pavement shall be omitted at the discretion of the en- 
gineer. 



APPENDIX B. 

WAYNE COUNTY SPECIFICATIONS. 
Parties. 
For the sake of brevity, the Board of County Road Com- 
missioners for the County of Wayne will be referred to in 
these specifications as the Board; the person, firm or corpo- 
ration to whom the contract shall be awarded will be referred 
to as the Contractor ; and the engineer employed by the Board 
will be referred to as the Engineer. 

Plans and Drawings. 

The plan, profile and cross sections on file in the office 
of the Board show the general locations, profile, details and 
dimensions. The work will be constructed in all respects ac- 
cording to the above mentioned plans, profile and cross sec- 
tions, which forms a part of these specifications. 

Any variation of location, profile, size and dimensions 
from that shown on the plans, which may be required by the 
exigencies of construction, will in all cases be determined by 
the Engineer; and the Contractor shall not, on any pretense, 
save that of the written order of the Board, deviate from the 
intent of these plans and specifications. 

On all drawings, figured dimensions are to govern in 
cases of discrepancies between scale and figures. 

Commencement of Work. 

The work embraced in these specifications shall be begun 

not later than and carried on regularly and 

uninterruptedly, unless the Board shall otherwise direct, and 
with such force as to insure its completion within the time 
specified in the contract. The Contractor will give the Board 
ten days' notice before commencement of the work, and also 
notice that he has on hand or available the necessary material 
to uninterruptedly carry on the work to completion. 

After the work shall have been commenced, if the same 
shall be interrupted and delayed by the Contractor from any 
cause whatever, the Board shall have the right to hire an in- 
spector or watchman and put him in charge of the road dur- 
ing the interruption, and to deduct the wages paid such em- 
ploye from amount due the Contractor. 

Orders to Be Obeyed. 

Whenever the Contractor is not present on the work 
orders will be given to the superintendents or overseers who 
may be in immediate charge thereof, and shall by them be 
Board or its duly authorized agents, in anything relating to 

(893) 
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the work or shall appear to the Board to be Incompetent, dis- 
. orderly or unfaithful, he shall, upon the order of the Board, 
be at once discharged, and not again employed on any part 
of the work. 

Tiling. 

If the work is to be constructed alongside a street railway 
track, the first work to be done will he the laying of a course 
of 4-ineh land tile on the side of said road next to said track, 
distant four feet from and parallel with the nearest rail, and 
at the depth shown on plans. Before the filling back is per- 
mitted, the tile must be covered their entire length and one- 
half their circumference with a layer of tar paper, to keep 
sand and other material from washing through the joints. 

Each proposal must state the price per lineal foot at 
which the bidder will undertake to do the tiling as above in- 
dicated; but the Board reserves the right to reject that part 
of the proposal relating to tiling, and do that part of the 
work by day labor, and to accept that part of the proposal 
relating to roadway proper only, on those parts relating to 
roadway proper and open ditching; in either of which cases 
the work of tiling at any given point must be completed be- 
fore the work on the roadway proper is begun. 

Open Ditching. 

If the work to be constructed is not alongside a street 
rail track, an open ditch must be dug along both sides of said 
road beyond the earth shoulders, location and dimensions of 
said ditches being shown on plans. This work may be done 
either before or after the roadway proper; but if done before 
the ditches must be kept free and clear from rubbish and 
refuse during the construction of the roadway proper, and left 
in as good condition in every way as it would have been if 
done after the concreting and building of shoulders. If the 
work to be constructed is alongside a street railway track, 
then an open ditch will be dug only on the side of the work 
opposite the street railway track. 

Each proposal must state the price per lineal foot at which 
the bidder will undertake to do the open ditching as above 
indicated; but the Board reserves the right to reject that 
part of the proposal relating to open ditching and do that 
part of the work by day labor, and to accept that part of the 
proposal relating to roadway proper only or those parts relat- 
ing to roadway proper and tiling. 

Grading. 

The Contractor shall do all the excavating and filling 
necessary to bring the subgrade to the required elevation 
shown on plans and designated by grade stakes. After the 
subgrade has been prepared, and before any materials are 
drawn thereon, it shall be rolled with a steam roller weighing 
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at least ten tons. Wherever soft spots occur In the subgrade 
which cannot be made hard by rolling, the soft material must 
be removed and material which will pack with rolling must 
be substituted, and thereafter rolled to the required hardness. 

Cement. 

The cement to be used has been contracted for by the 

Board at per barrel, cloth sacks, delivered in carload 

lots at any railroad siding in Wayne County, on 30 days' time, 
subject to discount of Ic per barrel if paid within ten days 
after the car is placed on the siding to which originally or- 
dered. Cloth sacks will be charged at 10c each (included in 
above price) and when returned to the factory of the company 
furnishing same, freight prepaid, in good condition, subject 
to factory count and inspection, will be credited at the same 
price as charged. 

The contractor must order and pay for the cement as per 
contract referred to, and must take care of and return to the 
factory all sacks, freight prepaid, in order to be entitled to 
the credit for same. The contract referred to is on file in 
the office of the Board, and may be seen upon request. 

Sand. 

The sand must consist of crushed quartz, trap rock or 
granite or clean, sharp bank sand, ranging in size from to 
^-inch. It must be washed and screened, and free from 
loam, clay, mica, vegetable matter and other impurities. 
The coarser particles must predominate, and the whole be 
so graded as to reduce the voids to a minimum. 

Pebbles. 

The pebbles must consist of crushed quartz, trap rock 
or pebbles, ranging in size from % to 1%-inch. 

They must be washed and screened and free from loam, 
clay, mica, vegetable matter and other impurities, and the 
whole so graded as to reduce the voids to a minimum. 

Concrete. 

Concrete shall consist of two parts of cement, three parts 
of sand, and six parts of pebbles, evenly and thoroughly 
mixed; parts of cement, sand and pebbles to be determined 
by measurement. 

Mixing. 

All concrete shall be mixed in mechanical batch mixers 
which the Contractor shall furnish, of a type to be approve(i 
by the Board; and measurements of all material shall be taken 
in manner to be approved by the Engineer. 
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Placing the Concrete in Position. 

Before placing tlie concrete, 2 inch, x 6 incli plank shall 
be placed on edge and staked in line with the outer edge of 
the pavement, the upper edge of said plank to conform to 
the finished grade of the road. The workmen shall place the 
concrete in position in the pavement where directed. 

Finisliing the Surface. 

The contractor shall employ two men whose special duty 
It shall be to follow up the strike-off men and properly float 
the concrete. These men shall work on a bridge resting on 
the form planks and no part of such bridge shall come in 
contact with the concrete. 

At night, and at any other time when the work is discon- 
tinued for a time, all work must be completed up to an ex- 
pansion joint, hereinafter provided for. In other words, no 
section of the pavement will be allowed to be left unfinished 
for a longer period than 20 minutes if work thereon has been 
started. 

In the work of placing the cone:::": :-- r ': . 
finishing the subgrade and all other - - > - 

contract, all foot and other traffic, bott ■ " "' ; 

wise, must be kept off the top of the concreie it-it i t^' hab 

thoroughly set; and the Contractor mi._. ^ - - o-^ 

and other devices as will effectually carry out the provisions 
of this paragraph. 

Protection of Concrete After Laying. 

After the concrete is laid, and until it has thoroughly 
set, it shall be protected from the sun by a canvas or other 
suitable covering. 

When the concrete is sufficiently hard to warrant, this 
covering shall be removed and the concrete covered with a 
layer of sand, loam or other available material about 2 inches 
in depth, and sprinkled and kept Vet 8 days, to prevent the 
surface of the concrete from drying out too rapidly while 
setting, which covering shall be left on the concrete for an 
additional period of at least seven days, and then be re- 
moved and taken away from the road or otherwise disposed 
of in a manner to be approved by the engineer. 

Expansion Joints. 

To allow for expansion the pavement shall be built in 
sections 25 feet in length, and at each end of each section a 
soft steel plate 3-16 inches thick, extending the entire width 
and depth of the road shall be imbedded in the concrete and 
fastened to the section by projections from the steel or in 
some other manner satisfactory to the Board. It is hereby 
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expressly stipulated that the joints furnished hy the R. D. 
Baker Company, Home Bank Building, Detroit, will he satis- 
factory. Between these sections, cutting the entire depth of 
the concrete, shall be placed an asphalted felt, about % of 
an inch thick. 

Special care must be exercised to have the expansion 
plates flush with the surface of the road, so that there will 
be neither an elevation nor a depression at the joint. 

Crossings Over Subgrade. 

Before any concrete pavement is constructed, and after 
the subgrade has been prepared, the Contractor shall provide 
sufllcient planks at his own expense and place and maintain 
crossings over said subgrade when the same is wet or muddy, 
unless he shall be excused therefrom, in writing, by the Engi- 
neer. Crossings for foot pasengers shall be placed at each 
cross street to accommodate the public. 

Shoulders. 

After the pavement is laid, earth shoulders must be built 
on each side thereof, of sufficient width to bring the total 

width of the road from berm to berm up to feet, as 

shown on plans. These shoulders must be built in layers not 
exceeding 4 inches in depth, and each layer must be well 
packed before the next layer is placed. 

When completed, the shoulders must be rolled as directed 
by the Board, with a roller to be approved by the Board; but 
such rolling will not be permitted until the concrete has thor- 
oughly hardened, and in any event not until at least 14 days 
have elapsed after laying the concrete opposite. 

Engineer's Stakes. 

The work to be done will be staked out by the Engineer, 
and any stakes broken or removed through carelessness of 
the Contractor or his employes will be replaced by the Engi- 
neer at a cost to the Contractor of one dollar each. The Con- 
tractor shall give 24 hours' notice when he needs the services 
of the Engineer. 

Material on Road. 

Material delivered on the road in connection with the 
;work must be neatly and compactly piled along the sides in 
such manner as to cause the least inconvenience to the public 
and the adjacent property owners. Private drives and road 
crossings must be kept open as far as practicable, and planked 
when directed, to the satisfaction of the Engineer. Shade 
trees and other improvements shall be protected by the Con- 
tractor from all damage by stone or otherwise. 
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Surplus Earth. 
All earth not needed for filling or shoulders or otherwise 
in connection with the work, must be disposed of by the Con- 
tractor in manner to be approved by the Engineer, at some 
point not further distant from point of origin than 1,000 feet. 

Obstructing Travel. 

Travel upon the road, and upon Intersecting roads and 
alleys, shall not be inconvenienced needlessly; nor shall any 
portion of the roadway be opened up, nor shall the same' be 
wholly obstructed, except as directed by the Engineer; in 
which case the Contractor shall cause plain and properly 
worded signs, "Road Closed, by Order of the Board of County 
Road Commissioners," announcing such fact, to be placed 
with proper barricades, and with other signs by day and 
lanterns by night, plainly indicating the nearest route around 
the obstructed portion, at the nearest cross road beyond each 
end of such obstructed portion, and upon intersecting roads, 
so that travel can pass around same in the shortest and 
easiest way. 

Liabilities of Contractor. 

The Contractor must provide a watchman at each end of 
the road continuously, day and night, and also red lights by 
night, to effectively keep travel off the pavement, until re- 
lieved therefrom by the Engineer, in writing; and the former 
must assume, and will be held liable for, any and all damage 
which may arise from his neglect to do so, or from any omis- 
sions on his part. 

All loss and damage arising from the nature of the work 
to be done, or from any unforeseen or unusual obstruction or 
difficulty, which may be encountered in the prosecution of the 
work undertaken by him, or from the action of the elements, 
shall be sustained and borne by the Contractor. 

Inspection. 

The work shall at all times be subject to inspection by 
the Board and its agents; but such inspection shall not re- 
lieve the Contractor from any obligation to perform said work 
strictly in accordance with these specifications; and the work 
not so constructed shall be removed and made good by the 
Contractor whenever so ordered prior to final acceptance, 
without reference to any previous oversight in inspection. 

Defects Before Acceptance. 

All depressions, defects and imperfections in any portion 
of the pavement, whether due to public travel, rain, snow, 
ice, frost, or other causes, before final acceptance of the work 
by the Board, shall be repaired and made good by the Con- 
tractor at his own expense. All rubbish which may accumu- 
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late during and by reason of the work herein provided shall 
be removed by the Contractor as fast' as the pavement is laid, 
and the streets left clean and in good condition. 

Payments. 

The Engineer will, on or about the first day of each 
calendar month during the progress of the work, make and 
deliver to the Board an estimate, showing, as nearly as he 
can approximate the saine, the number of lineal feet of road- 
way that have been completed; from which estimate the 
Board will compute the amount due the Contractor on a pro 
rata basis; and, after deducting 20 per cent of the whole 
amount earned, and the sum of all previous payments, will 
draw its voucher in favor of the Contractor for the balance 
of the amount found to be due. 

When the work is completed and accepted, and final 
estimate is made, the Board will draw its voucher in payment 
of the balance .due the Contractor; provided, that if, in the 
judgment of the Board, the proper execution of its work on 
other roads requires, they may retain an amount equal to the 
state reward earned on said road until such state reward is 
paid into the County Road Fund of Wayne County. 

Demurrage, Overshipments, Etc. 
Inasmuch as all material must be ordered by the Con- 
tractor, and unloaded and handled by him, he will be expected 
to order only so much thereof, respectively, as is required for 
use on the work, and in such quantities as can be conveniently 
taken care of by him. Any demurrage or storage charges ac- 
cruing on any material ordered or shipped, and any additional 
freight or switching charges accruing by reason of his failure 
to give proper shipping directions as above required, and 
charges for any overshlpment made, must be assumed and 
. adjusted by the Contractor; and the Board reserves the right 
to hold back a sum sufficient to cover same until they are 
properly adjusted. And if it shall appear to the Board after 
a reasonable time, that the Contractor intends to disregard, 
or may be unable or unlikely to arrive at a speedy adjustment 
of any or all of such charges, the Board reserves the right 
to pay them, and deduct the amount so paid from any amount 
found due the Contractor. 

Proposals. 

All proposals must be made upon forms designed by the 
Board, and must give all the information called for or indi- 
cated by such forms; and must be on the basis of the Con- 
tractor furnishing all materials, tools, machinery, appliances 
and labor, except as herein otherwise expressly provided, 
necessary for the efficient and proper carrying on of the 
work. 
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All proposals must be made on the basis of a given price 
per lineal foot, and must state separately the price for tiling, 
open ditching, and all other work (which last is designated 
herein as "roadway proper"). The Board expressly reserves 
the right to accept the proposal for a greater or less distance 
than that given in the description of the road above, based 
upon the amount of money available for use on the road, prob- 
able cost of inspection, and other considerations. 

All proposals must be sealed; addressed to Wm. F- Butler, 

Chairman; endorsed, "Proposal to build Road"; 

and accompanied by a certified check on some solvent bank, 

payable to Wayne County, in the sum of Dollars; 

which check of the successful bidder is to be forfeited as 
liquidated damages and placed to the credit of the Wayne 
County Road Fund in case such bidder shall fail to execute 
a contract to construct the pavement in accordance with 
these specifications and his proposal, and furnish the bonds 
herein required, within five days after presentation of draft 
of same. 

Proposals will be received up to 2 p. m., standard time, of 

191 — , and not later, and then publicly opened. 

The right to accept or reject any or all proposals is expressly 
reserved. 

Engineer's Estimate. 

A copy of the Engineer's estimate of the quantities of 
materials required is attached hereto, marked Exhibit A. The 
quantities given are the result of calculation, but are to be 
considered only as approximate. The Contractor is expected 
to satisfy himself as to the nature, character and quantity of 
the labor and materials required by a personal examination 
of the work contemplated. 

Assignment of Contract or IVIoneys. 
The Contractor shall not assign nor transfer the contract, 
nor sublet any portion of the work embraced in it, nor give 
an order for the payment of any moneys due or to become 
due by virtue of the contract or of work done under it, with- 
out the consent of the Board, in writing, being first obtained. 

Work and Forfeits. 
If the Contractor shall fail to complete the work within 
the time specified in the contract, a sum sufficient to pay for 
inspection and other expenses of the Board, not, however, 
exceeding in all fifteen dollars per day for each and every day 
thereafter (Sundays and legal holidays included) shall be de- 
ducted from the amount due under the contract, as stipulated 
damages for failure to complete the work within the time 
specified therein; provided, however, that all days on which 
work is suspended by order of the Board or Engineer shall 
be deducted from overtime, if any there be. 
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Bills for Extras. 

No bills for extras, for labor or material furnished, shall 
be considered or allowed under any circumstances after the 
final estimate has been allowed and the pavement duly ac- 
cepted; nor will any bills for extras, labor or material fur- 
nished, be considered or allowed unless said extra work or 
materials furnished shall have been agreed upon in writing, 
stating price in detail or aggregate, signed by a majority of 
the Board and the Contractor, before such extra work is done 
or materials furnished; and upon completion of such extra 
work, the Contractor shall immediately file with the Board a 
statement or bill of items, in duplicate, showing the full 
amount of his claim for work or materials furnished under the 
agreement; otherwise he shall be deemed to have waived his 
claim. 

Bonds of Contractor. 

The Contractor will be required to execute and furnish, 
contemporaneously with the execution of the contract, a 

surety bond In the sum of Dollars, conditioned 

on the faithful performance of the contract, to indemnify and 
save harmless the Board from all suits and actions of any 
name or description brought against them on account of anr 
act or omission of the Contractor or his agents. 

Any change made in the plans, specifications, agreements 
or quantities, whether made with or without the consent of 
the surety company, shall in no way vitiate said bond; the 
right of the Board to make such changes as It sees fit being 
expressly reserved. 

The Contractor must further agree that so much of the 
money as may be due him under and by virtue of the contract 
and work performed thereunder as shall by the Board be 
deemed prudent, may be retained by them until all suits and 
claims for damages as aforesaid, shall have been settled, 
and satisfactory evidence to that effect furnished to the 
Board. 

The Contractor shall also furnish bond in the penal sum 

of Dollars, provided for by sections 10743 and 10744 

of the Compiled Laws of 1897, and amendments thereto. 

The Contractor must also furnish surety bonds in the sum 

of Dollars, conditions upon the maintenance and 

proper repair of said road for a period of two years from and 
after the date of Its completion. 



APPENDIX C. 
MASON CITY SPECIFICATIONS. 

1. All streets prior to laying any pavement thereon, 
shall be graded so that the pavement will be at the estab- 
lished grade when completed. After excavating to sub-grade, 
unless the engineer deem the natural ground a proper foun- 
dation, excavation shall be continued until solid ground is 
reached, and then re-filled to sub-grade with sand, gravel or 
broken stone. 

2. The contractor shall be required to remove, at his 
own expense, all obstructions, such as trees, old blocks, 
debris, etc. 

3. All excavated material, gutter stones, planks, mac- 
adam, crossing stones, old curbs, surplus earth, etc., shall be 
the property of the city and be deposited by the contractor 
in such place and manner as shall be directed by the engineer, 
the distance not to exceed 3,000 feet. No plowing will be 
allowed within 3 inches of the bottom of the foundation. 

4. When the street shall have been graded and shaped 
to its proper form, it shall be thoroughly rolled with a ten- 
ton roller to a thoroughly compact surface. If the ground is 
wet, sand or gravel is to be put on before rolling. 

5. Any depression deSoovered after this rolling, shall 
be filled to sub-grade, and this repeated until a road-bed per- 
fect as to grade and form shall have been made. 

6. When the use of the roller is Impracticable, the foun- 
dation must be thoroughly puddled and rammed until com- 
pacted to the satisfaction of the engineer. 

7. Upon the roadway thus formed, will be laid a founda- 
tion of Portland cement concrete five (5) inches thick, to be 
jHade as follows: One part by measure of Portland cement; 
2 parts by measure of clean, sharp sand, and 5 parts by meas- 
ure of broken stone. 

8. The sand and cement shall be thoroughly mixed into 
mortar, at the proper consistency, with a b^tch mixer ap- 
proved by the engineer. Broken stoiJe, thoroughly cleaned 
of dirt, drenched with water, but containing no loose water 
in the heap, shall then be added to the mortar in the proper 
proportion. The concrete will then be turned and mixed until 
each fragment is thoroughly coated with mortar. 

9. A strictly wet mixture will be required. 

10- The concrete thus prepared shall be placed immedi- 
ately in the work. It shall be spread and thoroughly com- 
pacted until free mortar appears on the surface, which shall 
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be made smooth and parallel to the surface of the finished 
pavement. The whole operation of mixing and laying each 
batch of concrete shall be performed in an expeditious and 
workmanlike manner and be entirely completed before the 
cement has begun to set. 

11. No re-tempering of concrete will be permitted, and 
concrete in which the mortar has begun to set will be re- 
jected. 

12. The thickness of this concrete to be five inches after 
the same has been compacted. 

13. Extreme care should be taken that the sub-grade is 
kept moist while this concrete is being put in place. 

14. No concrete shall be laid when the temperature at 
any time during the day or night falls below 35° above zero, 
Fahrenheit. 

15. Upon the concrete heretofore specified shall be im- 
mediately laid a wearing surface 2 inches in thickness to 
be made as follows : One part by measure of Portland cement, 
2 parts by measure of coarse, clean, sharp sand. The sand 
and cement shall be thoroughly mixed into mortar of the 
proper consistency with an approved batch mixer. 

16. The mortar thus mixed will be immediately laid 
upon the concrete heretofore specified. 

17. Before this mortar has begun to set, it will be fin- 
ished off to a smooth surface with a wood float, and before 
it has completely hardened, it shall be roughened by brush- 
ing with a stiff vegetable brush or broom. 

18. All forms for expansion and contraction joints shall 
be made of iron or steel in the form of a template, cut to 
the desired shape of the street, according to the plans, and 
of sufficient strength to resist springing out of shape. All 
mortar and dirt shall be removed from the forms that have 
been previously used. The forms shall be well staked to the 
established lines and grades. 

19. Contraction joints shall be made entirely through 
the pavement every 12% feet at right angles with the street 
except at expansion joints. The edges of all unprotected- 
expansion joints and all contraction joints shall be rounded 
to a radius of Vz inch, with proper tools. 

20. The sides of all expansion joints that are at right 
angles with the curb lines, shall be protected by a protec- 
tion plate to be of soft steel one-quarter {%) of an inch in 
thickness, 2% inches in width, a shear member to be punched 
from the side of the plate, and bent at right angles to the 
same. Shear member to be 6 inches long and % of an inch 
in width, spaced 10 inches center to center. Protection plates 

shall be in sections not less than feet in length, and 

cut to the desired crown of the street. 
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21. The curvature and cross-sections of the pavement to 
be made according to the plans governing the same. 

22. The cement used in the worlc will be submitted to 
the tests approved and recommended by the American So- 
ciety of Civil Engineers, which it must stand to the satisfac- 
tion of the engineer. 

23. All Portland cement used in the work shall be Mason 
City Portland cement, or other Portland cement equally as 
good, which shall be protected from the weather, free from 
exposure to air slacking and from moisture, until used. 

24- The sand shall be clean, sharp sand. 

25. The stone used for the concrete shall be of the best 
quality of hard limestone, or other stone equally as good, 
and shall be broken to such a size that the fragments shall 
not be larger than will pass through a 1%-inch ring and not 
smaller than a hazel nut. It shall be free from dust, dirt, 
loam or other objectionable material and shall be screened 
when necessary over a %-inch screen to eliminate dust and 
small particles. 

26. An expansion joint 1 inch in width shall be left next 
to the curb on each side of the street or alley, also an ex- 
pansion joint Vz inch in width will be left every SIVz feet 
across said pavement at right angles to the curbs. Said ex- 
pansion joints are to be iilled with an asphalt paving filler 
of proper quality and consistency approved by the engineer. 
It will be applied while heated to a temperature of about 400° 
Fahrenheit, and shall be so applied that said expansion joints 
shall be thoroughly filled clear to the top of surface of said 
pavement. 

27. Care shall be taken to obtain a surface free of 
ridges, at expansion joints, and depressions or unevenness in 
the surface, that will detract from its appearance, or cause 
water to lay on the pavement. 

28. Any sections having such inferior surface will be re- 
jected, and shall be rebuilt by contractor at his own expense. 

29. Care shall be taken to make the expansion joints in 
.such a manner that they are practically the same width 

throughout their depth. 

30. Extreme care must be exercised In removing tem- 
plates or divisions used to make expansion joints; the break- 
ing out of any portion of the pavement, in removing such 
templates and forms, will not be tolerated, and such dam- 
aged portions of the work shall be torn out and replaced in 
good condition by the contractor at his own expense. 

31. The contractor shall keep pavement sprinkled con- 
stantly and kept wet once a day for one week after it is laid 
or longer if deemed necessary by the engineer. 

32. The contractor shall keep the street closed to traffic 
at least two weeks after the completion of same. 



APPENDIX D. 

THE SPECIFICATIONS OF THE ILLINOIS HIGHWAY 

COMMISSION FOR CONCRETE ROAD 

CONSTRUCTION. 

Concrete Materials. 

Cement. — Some standard brand of Portland cement shall 
be used which has been in practical use on public works and 
shall have proved satisfactory therein. No brand of cement 
shall be used which the engineer deems unfit for the work, 
nor shall any cement be used which fails to give satisfactory 
results according to the standard methods of testing as pro- 
vided by the American Society for Testing Materials. The 
contractor shall provide sufficient means to protect the 
cement against dampness, and no cement shall be used which 
has become caked. 

The contractor shall notify the engineer in writing what 
brand or brands he intends to use, and before ordering the 
cement shall receive the written approval of the engineer as 
to the brand selected. It is understood that such approval 
merely covers the selection of the brand; that the cement 
itself may be rejected if it fails to meet the requirements 
herein specified. 

Coarse Aggregate. — The coarse aggregate shall consist 
of clean, hard, sound flint or other hard siliceous pebbles, 
having a reasonably uniform gradation from a size which will 
pass through a 1-inch screen to a size that is retained on a 
%-inch screen, and no gravel composed in part of slate, shale, 
disintegrated limestone, or other equally soft stone, can be 
used. Crushed granite oi: trap rock, graded to the size pro- 
vided above, may be used. Crushed limestone, graded to the 
size specified above, may be used only upon the approval of 
the engineer. 

Fine Aggregate.^The fine aggregate shall consist of 
clean, sharp quartz grains, and shall not contain over 2 per 
cent of clay or loam. The fine aggregate shall be reasonably 
uniformly graded from a size which will pass through a %- 
inch screen down. Sand containing disintegrated shale, slate 
or limestone shall not be used. 

Grading of Aggregate. 

The specification that the coarse and fine aggregates 
must be reasonably well graded shall be interpreted to mean 
that the percentages of the aggregates passing screens of 
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various sizes shall be within the limits given in the follow- 
ing tables: 

Table of Gradation of Coarse Aggregate. 

Allowable limits of 
Size of screen. Percentage passing through. 

1-inch square mesh ; 100 

%-lnch square mesh Not less than 45 nor more than 60 

Table of Gradation of Fine Aggregate. 
Size of screen. Allowable limits of 

Percentage passing through. 

%-inch square mesh 100 

^-inch square mesh Not less than 65 nor more than 85 

If the contractor desires to use aggregate which is not 
graded in accordance with the table, he must submit a sam- 
ple of 50 pounds of such material to the Illinois Highway 
Commission, Springfield, 111., one week prior to the date of 
letting of this contract. His sample of aggregate will be 
analyzed and, if found suitable, its use will be approved in 
writing and the amount of cement that must be used with 
such aggregate will be stated. The aggregate used In the 
construction work must then be graded in accordance with 
the sample submitted, and must be of the same kind and 
quality as the sample, and the amount of cement used must 
be the quantity required by the engineer in accordance with 
this paragraph instead of the amount provided in paragraph 
32. [Proportions for concrete.] 

Use of Gravel. 

The use of gravel made up of a mixture of the coarse and 
fine aggregates described above will not be permitted. If the 
contractor wishes to use such material, he must screen it to 
the sizes specified above before proportioning the aggregate 
for mixing. 

Concrete IVllxer. 

The concrete mixer used on the work provided for herein 
shall be a batch mixer of a type approved by the engineer. 
The concrete shall receive at least four complete turns of 
the drum before being discharged, and if, in the opinion of 
the inspector, a greater amount of mixing is required, this 
number of turns shall be increased until a thoroughly mixed 
concrete Is secured. 

Proportions for Concrete. 
The concrete for the work provided for herein shall con- 
sist of 1 part of cement, 2 parts of fine aggregate, and 3% 
parts of coarse aggregate. The aggregate shall be placed in 
the mixer in such manner as to insure that a uniform amount 
of each class of aggregate is used in each batch of concrete; 
and the method of measuring the aggregate, whether in wheel- 
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barrows or otherwise, shall be approved by the Inspector, 1 
sack of cement to be considered as 0.95 cubic feet, and all 
measurements to be by volume. 

Water. 

The water used in mixing the concrete shall be clean. 
Size and Kind of Roller. 

Wherever it is provided herein that rolling shall be done 
on the roadbed or macadam shoulders, a three-wheel self- 
propelling roller, weighing not less than ten nor more than 
twelve tons shall be used. 

Roadbed. 

The roadbed will be considered as that portion of the 
road upon which the concrete roadway and macadam shoulder 
are placed. The roadbed shall consist of the natural earth 
which has been brought to the proper elevation and cross 
section and rolled until firm and hard. If sandy or other soil 
is encountered which will not compact readily under the 
roller, a small amount of clay or loam shall be added so as 
to secure a ilrm, hard surface after rolling. The roadbed 
shall be thoroughly saturated with water immediately before 
concrete is placed. 

Shoulders and Side Roads. 
After the completion of the concrete roadway and ma- 
cadam shoulders, the side roads are to be shaped in accord- 
ance with the cross section shown on the plans and shall be 
rolled, care being taken not to allow the roller on the edge 
of the concrete roadway. Upon completion, the cross slope 
of the concrete roadway, macadam shoulders, earth side roads 
and ditches shall be as shown on the plans. 

Thickness of Concrete Roadway. 

The concrete roadway shall have, after completion, the 
thickness shown on the plans. If a greater thickess is laid 
than that shown on the plans, no extra compensation will be 
made therefor. 

Under Drains. 

An under drain 8 inches wide and 6 inches deep shall be 
constructed under each of the concrete roadway edges, the 
entire width of the drain being under the pavement. This 
under drain shall be filled with broken stone or coarse ag- 
gregate before the concrete is placed. At the end of each 
expansion joint or at intervals of not to exceed 50 feet, blind 
cross drains, not less than 8 inches wide, shall be con- 
structed from the longitudinal drains before mentioned, to 
the gutter. These cross drains shall be of such a depth as 
to drain readily from the longitudinal drains to the gutter, 
and shall be filled with at least 6 inches of crushed stone or 
coarse aggregate, and then covered with earth, except that 
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such part of the cross drain as lies under the macadam 
shoulder, shall be filled with stone when the shoulder is con- 
structed. The longitudinal and cross drains shall be com- 
pleted before the concrete roadway Is constructed. 
Side Forms. 

The concrete roadway shall be placed between side forms 
of 2-inch plank. The side form plank shall be of a width 
equal to tne thickness of the pavement at the edge. The 
side form planking shall be accurately set to the alignment 
and grade of the pavement, and shall be held securely in 
place by adequate stakes and bracing. Intermediate longi- 
tudinal form boards will not be permitted between the side 
forms to support the templet. 

Placing Concrete Roadway. 

The concrete for the roadway shall be placed between the 
plank forms before described, the entire thickness of the con- 
crete being placed at one time. After the concrete has been 
deposited between the forms, it shall be raked and tamped 
until the mortar flushes to the top, and the concrete shall be 
placed in such quantity that there will be a slight excess 
between the forms. The surface of the roadway shall then 
be shaped to conform to that which is shown on the plans by 
striking off with a templet cut to the proper shape. This 
templet shall be drawn along the forms, and shall be held 
securely against the top of the forms, and shall be moved 
with a combined longitudinal and crosswise motion which 
will prevent dragging the larger particles of the aggregate 
and marring the surface. 

Finishing Surface of Concrete Roadway. 

After the surface of the concrete- roadway has been 
struck off to the proper cross section, it shall be finished with 
wood floats. The wood floats shall be used only to flush mor- 
tar to the porous places in the surface, and great care must 
be taken not to rub hollow places in the surface. The wood 
float finish shall be made as soon after the concrete has been 
deposited as possible, and in no case shall the finishing be 
delayed until the concrete has taken a set. 
Covering Concrete Roadway. 

After the concrete roadway has been finished as above 
described, the roadway shall be covered with suitable canvas 
as soon as this can be done without marring the surface, 
which shall be kept wet, and as soon as the concrete sets 
sufficiently, the canvas shall be removed and the concrete 
covered with earth. The earth covering shall be put on at 
least 1 inch thick and shall be kept constantly wet for two 
weeks. The roadway shall be kept close to traffic for two 
weeks, or, if in the opinion of the engineer, the weather con- 
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ditions make it advisable, the roadway shall be kept closed to 
trafllc a longer period of time. 

Expansion Joints. 

Expansion joints shall be provided and spaced as shown 
on the plans. The expansion joints shall be set at an angle 
of 60 degrees with the center line of the roadway and shall 
be of the type shown on the plans. The expansion joints 
shall be constructed in such manner as to insure that the 
metal plates, creosoted blocks, or other device provided for 
the joints, shall conform to the cross section provided for the 
roadway; and great care must be exercised in placing these 
joints to insure that there will be neither a depression nor 
a raised place at the joint. 

Cleaning Finished Pavement. 

When the concrete roadway has been completed for a 
sufficient length of time to permit a proper setting of the 
concrete, it shall be cleaned and then opened to traffic. 

Beveling Edges. 

If the plans shall provide that the edge of the concrete 
shall be beveled, then the plank forms shall be removed 
from the edge of the roadway before the concrete takes its 
final set, and the edge of the pavement shall be cut off by 
means of a shovel or other suitable tool so as to give the 
shape shown on the plans. 

Macadam Shoulders. 

The macadam shoulders when completed shall be of the 
width and thickness shown on the plans. The stone for the 
macadam shoulders shall be deposited, spread and rolled at 
least twice over, and then covered with screenings or gravel, 
sprinkled and rolled. When completed the macadam shoulder 
shall be true to shape and shall be Vz inch above the concrete 
where it joins the concrete roadway. 

Trimming Sides of Road. 

The slopes on cuts and fills shall be neatly trimmed to 
the slopes shown on the plans, and all detritus and surplus 
materials left after completion of the work shall be removed 
from the road. 



APPENDIX E. 

SPECIFICATIONS FOR BLOME GRANITOID PAVEMENT. 
Preparation of Sub-Grade. 

The sub-grade shall conform exactly to the lines and ele- 
vations shown on the plans or profiles or as furnished to the 
contractor by the engineer in charge or under the direction 
of the engineer. The street shall be graded (excavated or 
filled as the case ijiay be) to sub-grade, as specified and pro- 
vided for in the general specifications, in such a manner as 
to provide a solid foundation for the pavement and all slopes, 
contours and other shaping required in the pavement shall 
be formed and provided for In said sub-grade, .so that the 
foundation and pavement hereinafter specified shall be of 
uniformly the same thickness throughout. 

The contractor will bid with the understanding that the 
sub-grade is to be prepared in such a manner as to support 
the pavement permanently and retain the original grades. 
Any spongy material, vegetable matter or any material un- 
suitable as a foundation shall be removed and the spaces re- 
filled with proper material, tamped or rolled until compact. 
This clause shall not be waived on account of openings made 
in the street by any corporation or individual prior to the 
laying of the pavement. 

Materials. 

The cement used for this work to be a standard brand of 
Portland cement complying with all the requirements of the 
American Society for Testing Materials. All cement to be 
delivered on the work in approved packages bearing name, 
brand or stamp of the manufacturer, and 94 pounds net of 
cement shall be considered as 1 cubic foot. All cement to 
be carefully protected from the weather until used. 

The sand shall be free from clay, loam, vegetable matter 
and dust. The grains shall vary in size from %-inch down 
to the finest and so graded that the voids, as determined by 
saturation shall not exceed 33 per cent of the volume. No 
wind drifted sand to be used. 

The stone used in making the concrete shall be of the 
best quality of limestone, trap rock or other hard stone, or 
of gravel of size so as to measure not more than 2% inches, 
and in the event of stone being used same shall not measure 
under V4, inch in dimension. 

Clean, acceptable, pit-run gravel, from which all organic 
matter and dust has been eliminated, may be used for the 
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concrete bed or lower course of the pavement. The sizes 
of sand grains and stone in pit gravel and the proportions 
of fine and coarse aggregate shall correspond to specifications 
for sand and stone, and deficiencies shall be made up by the 
addition of sand or crushed stone or gravel. 

When delivered on the street these materials shall be 
placed in such a manner as to be kept clean until used. 

Mixing and Laying of Concrete, and Formation of the Blome 
Company Granitoid Blocking. 

The concrete bed or foundation and the surfacing here- 
inafter specified shall be constructed and manipulated in ac- 
cordance with the Blome Company patents and processes, 
utilizing materials mixed in the proportions and laid as here- 
inbefore specified. 

Upon the sub-grade and foundation prepared as herein- 
before specified the Granitoid Concrete Pavement shall be 
laid, consisting of 6^^ inches of concrete at the center of 
street and gradually decreased to 4% inches at the curbs or 
outer sides of pavement, and on same shall be placed the 
Granitoid surface blocking of uniform thickness of 1% inches. 

Whenever there are street car tracks on the street pro- 
posed to be paved, the thickness of the concrete bed shall be 
equal to the average thickness of the concrete above specified 
uniformly at all points of the areas to be paved. 

The concrete shall be composed of 1 part of Portland 
cement, 3 parts of sand and 4 parts of limestone, trap rock 
or other hard stone or clean gravel. These materials to com- 
ply with the requirements hereinbefore set forth and shall 
be mixed by an approved mixing machine, suitable for the 
purpose, approved by the engineer in charge, each batch 
being turned at least 5 times before being removed from 
the mixer. 

The concrete shall be thoroughly tamped into place and 
shall be of the thickness specified, after having been com- 
pacted and shall be carefully rammed into sections separated 
by expansion joints, all as per the Blome Company patents, 
and the said concrete shall follow the slopes of the finished 
pavement so that the surface blocking is, and shall be, of 
uniform thickness at all points. 

Granitoid Blocking. 

After the concrete has been placed and before it has 
begun to set, there shall be immediately deposited thereon 
the Granitoid Blocking, which shall be 1% inches in thickness, 
to be composed of 2 parts of approved Portland cement and 3 
parts of crushed granite, trap rock, gravel, hard stone or 
other similarly hard material, which shall be screened with 
the dust removed therefrom, utilizing the following propor- 
tions of this material: 

Substantially 50 per cent to be what Is known as %-inch 
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size, 25 per cent of %-mcli size, and 25 percent of %-inch 
size, with all finer particles removed. This material shall 
he thoroughly mixed with approved cement and after being 
wetted to the proper consistency and deposited on the con- 
crete, shall be worked into brick shapes of approximately 4% 
inches by 9 inches, with rectangular surface similar to pav- 
ing blocks, all as per special method and utilizing the groov- 
ing apparatus as employed under the Blome Company patents. 
The pavement shall be sloped in the manner required by 
the engineer in charge and in event any part or parts of the 
pavement, when completed, where slopes, contours, etc., have 
not been carried out in a true manner, then, under these 
specifications, the contractor will be required to take up such 
part or parts, and replace same to the proper level, without 
expense. 

Expansion Joints. 

The contractor shall provide for and form expansion 
joints across the pavement at such intervals as may be nec- 
essary, and, where advisable, also along the sides at the 
curbs or gutters, which expansion joints shall extend entirely 
through the surface blocking and the concrete and shall he 
filled with a composition especially prepared for the purpose 
in accordance with the Blome Company patents. These ex- 
pansion joints shall be constructed in an extremely careful 
manner, under specific direction of the engineer in charge. 

Patents, Trademarks, Etc. 

All fees for any patent inventions, materials, articles or 
arrangement or other apparatus that may be used upon or be 
in any way connected with the construction, erection or main- 
tenance of the work or any part thereof embraced in the con- 
tract or the specifications, shall he included in the prices stipu- 
lated in the contract for said work and the contractor must 
show conclusively that he has a license permitting and giving 
him the right to use the patented inventions, materials, articles 
or arrangement or other apparatus necessary for the construc- 
tion of the pavement under these specifications and the price 
stipulated in the contract for said work must include such 
cost and the contractor must protect and hold harmless the 
city against any and all demands for such fees or claims. 

Blome Company trademark plates will be provided show- 
ing the dates of pavement patents, etc., together with trade- 
marks, which plates shall be set by the contractor at such 
locations as may be designated by the Blome Company, 
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SPECIFICATIONS FOR BLOME GRANOCRETE PAVEMENT 

Preparation of Sub-Grade. 

The sub-grade shall conform exactly to the lines and 
elevations shown on the plans or profiles or as furnished to 
the contractor by the engineer in charge or under the direc- 
tion of the engineer. The street shall be graded (excavated 
or filled as the case may be) to sub-grade, as specified and 
provided for in the general specifications, in such a manner 
as to provide a solid foundation for the pavement and all 
slopes, contours and other shaping required in the pavement 
shall be formed and provided for in said sub-grade, so that the 
foundation and pavement hereinafter specified shall be of 
uniformly the same thickness throughout. 

The contractor will bid with the understanding that the 
sub-grade is to be prepared in such a manner as to support 
the pavement permanently and retain the original grades. 
Any spongy material, vegetable matter or any material un- 
suitable as a foundation shall be removed and the spaces 
refilled with proper material, tamped or rolled until compact. 
This clause shall not be waived on account of openings made 
in the street by any corporation or individual prior to the 
laying of the pavement. 

IVIaterials. 

The cement used for this work to be a standard brand of 
Portland cement complying with all the requirements of the 
American Society for Testing Materials. All cement to be 
delivered on the work In approved packages bearing name, 
brand or stamp of the manufacturer, and 94 pounds net of 
cement shall be considered as 1 cubic foot. All cement to 
be carefully protected from the weather until used. 

The sand shall be free from clay, loam, vegetable matter 
and dust. The grains shall vary in size from % inch down 
to the finest, and so graded that the voids, as determined by 
saturation shall not exceed 33 per cent of the volume. No 
wind drifted sand to be used. 

The crushed stone or gravel used in making the con- 
crete, shall be of good quality of limestone, trap rock or other 
hard stone, or of gravel of size so as to measure no more 
than 21^ inches, and then graded to the sizes hereinafter 
mentioned. 

Clean, acceptable, pit-run gravel, from which all organic 
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matter and dust have been eliminated, may be used for the 
foundation course of the concrete. The sizes of sand grains 
and stone in pit gravel and the proportions of fine and coarse 
aggregate shall correspond to specifications for sand and 
stone, and deficiencies shall be made up by the addition of 
sand or crushed stone or gravel. 

When delivered on the street, these materials shall be 
placed in such a manner as to be kept clean until used. 

Manner of Construction of Granocrete. 

The Granocrete Pavement shall be 7 inches in thickness 
at the center of street or roadways, and decreased gradually 
to 5 inches in thickness at the curbs or outer sides of the 
pavement after having been made compact. 

Upon the sub-grade, prepared as hereinbefore specified 
shall be deposited concrete composed of 1 part of Portland 
cement and 8 parts of an aggregate consisting of approxi- 
mately 50 per cent of broken stone or gravel with particles 
below % inch eliminated, 15 per cent of %-inch stone or 
gravel with the dust removed, and 35 per cent of clean, tor- 
pedo sand. 

This selection of sizes of ingredients is made in order 
to produce a mass which will have sufiiclent voids or un- 
occupied spaces to receive enough of the material consti- 
tuting the top wearing surface or layer, hereinafter described, 
to secure a firm union between the two, whereby the top 
surface is effectively anchored to this foundation. 

These materials shall be mixed by an approved mixing 
machine suitable for the purpose, approved by the engineer 
in charge, each batch being turned at least 5 times before 
being removed from the mixer. 

The concrete shall be thoroughly tamped into place and 
to be of the thickness above specified after being compacted, 
carefully rammed into sections, separated by expansion joints, 
all as per Blome Company patents and the said concrete shall 
follow the slopes of the finished pavement so that the surfac- 
ing is and shall be of uniform thickness at all points. 
Surfacing. 

After the concrete has been placed, and before it has 
begun to set, there shall be immediately deposited thereon 
the surfacing which shall consist of 1 part of Portland cement, 
1 part of coarse, sharp sand, and 1 part of a mass composed 
of hard broken stone, conglomerate or gravel of sizes herein- 
after mentioned. 

The composition of the stone or gravel in the surfacing 
shall be substantially as follows: 

Twenty-five per cent of the stone or gravel in the surfac- 
ing shall be %-inch size; 50 per cent shall be of %-inch size, 
and 25 per cent shall be of %-inch size, having in all instances 
the finer particles eliminated. 
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The surfacing material shall be thoroughly mixed with 
approved cement and, after having been wetted to the proper 
consistency, shall be deposited on the concrete and floated 
in a manner so as to thoroughly compact all of the in- 
gredients. 

The surfacing shall be 1 inch in thickness after having 
been compacted. The top stratum when compacted, enters 
the voids of the concrete sufficiently to obtain a firm 
anchorage thereto, and it is to be understood that definite 
quantities of material hereinbefore mentioned are employed 
in the surfacing to protect the sand particles or grain from 
the effects of travel. 

The pavement shall be sloped in the manner as required 
by the engineer in charge, and in the event there should be 
any part of the pavement, when completed, where slopes, 
contours, etc., have not been carried out in a true manner, 
then under these specifications, the contractor will be re- 
quired to take up such part or parts and replace same to the 
proper level without expense. 

Expansion Joints. 

The contractor shall provide for and form expansion 
joints across the pavement at such intervals as may be nec- 
essary, and, where advisable, also along the sides at the curbs 
or gutters, which expansion joints shall extend entirely 
through the surfacing and concrete, and shall be filled with 
a composition especially prepared for the purpose in accord- 
ance with the Blome Company patents. These expansion 
joints shall be constructed in an extremely careful manner, 
under specific direction of the engineer In charge. 

Patents, Trademarks, Etc. 

All fees for any patent inventions, materials, articles or 
arrangement or other apparatus that may be used upon or 
be in any way connected with the construction, erection or 
maintenance of the work or any part thereof embraced in the 
contract or the specifications, shall be included in the prices 
stipulated in the contract for said work and the contractor 
must show conclusively that he has a license permitting and 
giving him the right to use the patented inventions, materials, 
articles or arrangement or other apparatus necessary for the 
construction of the pavement under these specifications and 
the price stipulated in the contract for said work must in- 
clude such cost and the contractor must protect and hold 
harmless thq city against any and all demands for such fees 
or claims. 

Blome Company trademark plates will be provided show- 
ing the dates' of pavement patents, etc., together with trade- 
marks, which plates shall be set by the contractor at such 
locations as may be designated by the Blome Company. 



APPENDIX G. 

SPECIFICATIONS FOR BITUSTONE PAVEMENT. 

Excavation. 

Excavation shall be paid for at the price bid per cubic 
yard. The portion of the roadway to be improved shall be 
excavated or filled to the necessary depth below the estab- 
lished grade of the finished roadway to provide for the thick- 
ness of 5 inches Bitustone pavement. The sub-grade shall 
be rolled with a steam roller until its surface is solid, and 
approximately parallel to the proposed surface of the finished 
roadway. All excavated material shall be disposed of by the 
contractor. 

Bottom Course of Pavement. 

The bottom course of the pavement shall be laid 4 inches 
thick upon the previously rolled sub-grade and shall be com- 
posed of a Portland cement concrete mixed in the proportions 
of 1 part cement, 3 parts sand or crusher screenings, and 6 
parts crushed stone or gravel, slag, broken brick, oyster shells 
or other mineral aggregate suitable for making concrete. The 
material used in this concrete shall be of a quality usual in 
such construction. 

Bonding Course. 

Upon the bottom course of the pavement, and while the 
same is still in a wet and plastic condition, shall be spread 
and leveled, either by tamping or rolling with a light roller, 
1 inch of the Porous Bonding Course composed of hard, dur- 
able aggregate of approximately uniform size, passing screen 
openings 1 inch in diameter, and remaining on screen open- 
ings % inch in diameter, mixed with Portland cement in the 
proportions of 6 parts of the stone and 1 part of Portland 
cement. This mixture shall not be suiHciently wet to wash 
the cement to the bottom of the stone, and must be of such 
consistency as to insure the coating of each individual stone 
with a thin coating of pure Portland cement, which shall be 
stiff enough so as not to be displaced in the subsequent 
manipulation of grading and tamping. The Bonding Course 
when finished shall produce a surface in which the coated 
stones are firmly held together at their points of contact. 
The Bonding Course shall be kept free from dirt and other 
extraneous matter, and shall be firmly embedded in the con- 
crete bPttpjn course. 
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Filler. 

After the Bonding Course has become dry, there shall be 
poured upon it and Into it sufficient Double Bond Asphaltlc 
Filler to penetrate into the voids in the bonding course and 
leave a slight excess on the surface, enough excess to fill the 
superficial voids between the projecting stones, and provide 
a continuous coating of the Double Bond Filler on the surface. 

Surface Finish. 

While the filler is still hot and plastic there shall be 
scattered over it a thin layer of crusher screenings which 
will pass one-fourth (M,) inch screen openings. 



APPENDIX H. 

DETAIL SPECIFICATIONS FOR DOLARWAY PAVEMENT. 

1. All streets, prior to laying the pavement thereon, shall 
be graded as directed by the engineer. After excavating the 
sub-grade, unless the engineer deems the natural ground a 
proper foundation, excavation shall be continued until solid 
ground is reached and then refilled to sub-grade with sand, 
cinders, gravel or broken stone. 

2. When the sub-grade shall have been formed and prop- 
erly shaped, it shall be rolled with a roller weighing not less 
than ten tons, to a thoroughly compact surface. If the rolling 
develops wet or soft spots, they must be filled with dry 
cinders, sand or gravel. 

3. Any depression discovered after rolling shall be filled 
to sub-grade, re-rolled, and this operation repeated until a 
roadbed perfect as to grade and form shall have been made. 

4. When the use of a roller is impracticable, the founda- 
tion must be thoroughly puddled and rammed until com- 
pacted to the satisfaction of the engineer. 

5. Upon the sub-grade thus formed shall he placed a 
layer of Portland cement concrete .... inches thick, of the 

following proportions: parts by volume of Portland 

cement; parts of clean sharp sand and parts 

of broken stone or clean gravel. 

Within twenty (20) minutes after the concrete is laid It 
shall be struck off with a template approved by the engineer, 
and as soon thereafter as practicable shall be floated suf- 
ficiently to bring the finer particles to the top so as to pro- 
duce a smooth, uniform surface. 

The concrete shall be kept wet, if directed by the engi- 
neer, for a period of seven days. 

6. If gravel is used for concrete, it must be free from 
clay or other injurious material and shall contain no stone 
over two inches In diameter. 

■Care must be taken, if the gravel is not screened, that the 
ratio of the sand to the stone in its composition shall not ex- 
ceed the above specifications for proportion of materials. 

7. If broken stone is used for concrete, it shall be of the 
best quality of limestone, or other stone equally good, and 
shall be broken to such size that no fragment shall be larger 
than will pass through a 2-inch ring, nor smaller than % inch 
in its greatest dimension. It shall be clean and free from all 
foreign matter and shall be uniformly graded. 

8. The cement used in the work will be submitted to the 
tests approved and recommended by the American Society 
for Testing Materials, and any cement failing to comply with 
these requirements shall be rejected. All cement to be used 
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op the work shall be suitably protected from exposure to 
moisture until used. 

9. The ingredients of the concrete shall be thoroughly 
mixed in a mixer approved by the engineer; enough water 
being added to produce a plastic mass that will flush slightly 
under light tamping, but not so thin that the mortar will 
separate from the coarse aggregate. 

10. No retempering of concrete will be permitted, and 
that in which mortar has begun to set shall be rejected. 

11. No concrete shall be laid when the temperature at 
any time during the day or night falls below thirty-five (35°) 
degrees above zero, Fahrenheit. 

Longitudinal expansion joints % inch wide shall be con- 
structed the full length of the pavement, on each side of the 
street next to the curb. The joints shall extend the entire 
depth of the pavement and be filled with Dolarway bitumen 
and coarse sand or grit. Care shall be taken to fill these 
joints flush with the surface of the pavement, and before the 
wearing surface is applied. 

Transverse expansion joints may be omitted, unless other- 
wise directed by the engineer in charge of the work. 

13. Not less than 10 days after the concrete has been 
laid as above specified, and is thoroughly set and perfectly 
dry, the surface shall be brushed vigorously with a wire broom 
to remove all loose or insecure particles, and immediately 
before applying the bitumen it shall be swept with house 
brooms or flushed with water until clean. After it is perfectly 
clean and dry there shall be spread over the entire surface a 
layer of Dolarway bitumen, using not less than one-third nor 
more than one-half of a gallon to the square yard, said 
bitumen to be applied 'at a temperature of not less than 200 
degrees Fahrenheit nor more than 250 degrees Fahrenheit. 

Immediately following the spreading of the bitumen there 
shall be spread over the entire surface a uniform layer of dry, 
clean, sharp sand, or fine washed gravel, or screenings, using 
not less than one (1) cubic yard to one hundred (100) square 
yards of surface. No bitumen shall be applied when the tem- 
perature is below 40 degrees Fahrenheit, and the sand or 
screenings shall be applied while the bitumen is sufiBciently 
soft to permit of their becoming thoroughly imbedded in it. 
After the sand or screenings have been spread, the street 
shall be closed to travel for a period of not less than two (2) 
hours, after which time the street may be opened to travel. 

Note. — The thickness of the concrete foundation is not 
specified in the above, nor are the proportions of the materials 
composing it, as local conditions and requirements must de- 
termine these points in each individual instance. The Dolar- 
way Company, however, recommends that the concrete base 
be composed of a mixture not leaner than 1:2:4 and that 
its thickness be not less than 5 inches. 



APPENDIX I. 

SPECIFICATIONS FOR LAYING HASSAMITE. 

1. The sub-grade shall be of the same cross section as 
the finished surface, but of less elevation to the extent of 
the proposed pavement. 

2. In places where fill is required, it may be made with 
any suitable material excavated from the improvement. 

All filling must be made in uniform layers not over 6 
inches in depth and each layer shall be thoroughly rolled or 
tamped as may be required to insure a solid bed. 

No material shall be placed in a filled embankment ex- 
cept that which is suitable, whether taken from excavation 
in the road or elsewhere. 

3. The roadbed shall be brought to a solid sub-grade of 
exact cross section, by rolling or tamping as may be required, 
and any material which does not produce a firm foundation 
shall not be permitted in foundation. Any such shall be re- 
moved and replaced by material approved by the engineer. 

Any extra work to be paid for at cost, plus 10 per cent. 

Requirements of Materials. 

4. All cement used on this work must fulfill the follow- 
ing requirements. [Standard Specifications of American So- 
ciety for Testing Materials.] 

5. Sand. — The sand for the foundation shall be clean, 
sharp, and free from clay, loam or organic matter. The sand 
for the wearing surface shall be of such quality as the con- 
tractor may determine. 

6. The foundation may be of stone, slag or screened 
gravel. 

7. All water necessary for the construction of the pave- 
ment shall be furnished free of cost to the contractor by the 
city. 

Hassam Concrete Foundation. 

8. Upon the sub-grade prepared in accordance with the 
specifications for grading, broken stone shall be spread so 
that after rolling or compressing, it shall have a uniform 
thickness of inches. 

9. After the stone has been thoroughly compacted and 
firmly embedded and the voids reduced to a minimum, it shall 
be grouted with a grout of Portland cement and sand, con- 
sisting of two parts sand and one or more parts Portland 
cement, said grout to be mixed in a Hassam Grout Mixer to 
insure the accurate blending of the ingredients. 
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This grout shall be poured upon the foundation until all 
the voids are filled and the grout flushes to the surface — the 
stone to be lightly rolled or compressed during the process 
of grouting, leaving uniform surface. 

10. No concrete shall be laid when the temperature at 
any time day or night falls below 26 degrees F. 

Wearing Surface. 

11. The surface of the concrete so produced shall be 
covered with two layers of bituminous composition, known 
as Hassamite, in one or more substantially equal coats of % 
gallon each per square yard. This composition shall be ap- 
plied, when heated, to a temperature of not less than 

degrees F. and not more than 300 degrees F. Immediately 
after being applied the first course of composition is to be 
drifted with screened pea stone, suitable sand or gravel, and 
rolled with a light steam roller; the second course to be 
drifted with pea stone, suitable sand or gravel, thoroughly 
rolled, sufficient sand being added to absorb any surplus com- 
position. 



APPENDIX J. 

GENERAL SPECIFICATIONS FOR VIBROLITHIC PAVE- 
MENT. 

Sub-Grading. 

Excavate, grade, prepare and roll street area to uniform 
grade, which shall be six inches below the finish grade line. 

Concrete. 

Concrete shall be composed of Portland cement one part, 
and five and one-half parts aggregate; clean silicious sand and 
pebble, or crushed hard stone, no stone being greater than two 
Inches in diameter; portion subject to suspension in water 
for more than one minute shall not exceed 4 per cent, nor 
shall more than 42 per cent, nor less than 33 per cent, pass 
i^-inch screen. 

Mixing. 

Concrete shall be mixed in a batch mixer of approved type 
with capacity of not less than one bag batch. 

Conveying of Concrete. 

Concrete shall be conveyed from mixer to street In such 
manner as not to segregate or in any way unbalance the 
homogeneous mix obtained. 

Contraction. 

Provision for contraction shall be made by placing upon 
sub-grade at desired location, thin wooden planes %x3 inches, 
set on edge in such manner they will occupy bottom one-half 
concrete cross-section. 

Spreading. 

All concrete deposited in the street shall be immediately 
spread and leveled off with rakes to such grade that after 
receiving subsequent surfacing stone and vibration the paving 
shall have the greatest possible density and shall be of a 
thickness of six inches. 

Surface Stone. 

Immediately upon spreading, leveling and raking of con- 
crete there shall be spread upon the surface a coating of sur- 
facing stone of trap rock, granite, or their abrasive equal, 
graded through one-inch and retained on ^/^-inch screen. This 
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coat shall be of such thickness as will insure a complete sur- 
facing and shall be thoroughly wetted immediately before 
spreading. 

Binding and Solidifying. 

Surfacing stone shall be forced into surface of concrete 
and made a part thereof, and whole mass shall be solidiiied 
by the application of vibrations in combination with pressure 
in such manner as to leave the street uniformly dense and of 
even texture to even grade. 

IVIethod. 

Any method may be used in the application of vibrations 
and pressure. Preferably there shall be placed upon the sur- 
face of the spreaded concrete a series of platforms sufficiently 
flexible to adapt themselves to curvature of street. Immedi- 
ately upon placing the platform there shall be delivered 
thereto a rapid succession of small forces, preferably by roll- 
ing a vibrator over and along or across the platforms until 
their bottom edges have been brought to finished grade line. 

Protection. 

All finished pavement shall be immediately protected 
from cold or direct rays of the sun. 

Initial Protection Coat. 

For the purpose of excluding the air and preventing the 
escape of original moisture contained in the concrete during 
the period of hydration and as a protection from the abrasion 
of first traffic, there shall be placed upon the vibrated surface 
a 1/4-inch bituminous coating, composed of vibrator or its 
equal, and hard stone passing %-inch retained on %-inch 
screen, upon which shall be placed a sand grit coarse and 
brought to a smooth surface. 

Street Closed. 

All finished pavement shall be kept free from traffic for 
at least ten days after concrete has been vibrated. 

Inspection. 

Material, construction, finished paving, etc., shall at any 
time be subject to tests, inspection, supervision and approval 
of the city engineer or his representative, and in all matters 
not herein specifically stated, the judgment and decision of 
the- city engineer shall be final. 

Patents. 

All fees for any patent invention, article agreement, or 
other apparatus that may be used upon or be in any way con- 
nected with the construction, erection or maintenance of the 
■work, or any part thereof, embraced in the contract or these 
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specifications, shall be included in the price stipulated in the 
contract for said work, and the contractor or contractors must 
protect and hold harmless the city against any and all de- 
mands for such fees or claims. 

Vibrolithic specifications are copyrighted and pavement 
is laid under protection of process patent, intention of which 
is to maintain and warrant high standard in construction. 

Permit to Bid. 

Permit to bid and right to lay Vibrolithic can be obtained 
by reliable and equipped contractors, by applications to R. C. 
Stubbs, Dallas, Texas. 

Guarantee. 

The contractor shall furnish a satisfactory surety bond 
guaranteeing the maintenance of the pavement during the 

period of years from and after the date of 

completion of the same. The maintenance, however, shall not 
include any damage to the pavement or to the foundation 
thereof, or to any of the other items of work embraced by 
the contract, which may be incurred by action beyond the 
control of the contractor. 

Note: Monolithic Street, Curb and Gutter. — ^Vibrolithic 
street paving makes practical the construction of street, curb 
and gutter in one piece. The object and distinct benefit is to 
do away with the objectionable joint between pavement and 
gutter, as found in all other systems of street paving. Water 
draining off the crown of the street finds its way through this 
joint into the foundation, causing curb and gutter to settle 
out of alignment and grade. 

Where all curbs, or curb and gutter are to be constructed 
new the paving slab extends from back line of curb on both 
sides of street, with depression over curb and gutter area 
depth of desired finish. Curbing forms are immediately set, 
and concrete deposited so closely in connection with pave- 
ment as to insure bond between concretes. Usual curb finish- 
ing coats extends out over gutter with grooved joint 14 -inch 
deep at line between street and gutter. Curb and gutter to be 
finished and jointed in workmanlike manner. 



APPENDIX K. 

TYPICAL SPECIFICATIONS FOR REINFORCED CON- 
CRETE BRIDGE AND CULVERT CONSTRUCTION.* 

Plans and Drawings. 
All concrete masonry shall be built to conform with the 
lines and dimensions shown on the plans and drawings fur- 
nished or approved by the engineer in charge, and which 
are hereby made a part of these specifications- In cases of 
discrepancies between figured dimensions and scale, the fig- 
ured dimensions are to govern. 

Concrete. 
The concrete shall be of the character and mixed in the 
proportion indicated on the plans, or as may be indicated in 
writing by the engineer in charge, or as hereinafter specified. 
All concrete shall be prepared and placed in strict accordance 
with the following specifications and plans, and the instruc- 
tions of the engineer under them. 

Cement. 

The cement shall be of some standard brand of Portland 
cement, satisfactory to the engineer in charge. No cement 
shall be used which, when tested, fails to conform with the 
United States Government specifications for Portland cement, 
as contained In Circular 33 of the Bureau of Standards. 
Cement shall be delivered in sacks of 94 pounds net weight, 
and each sack shall be considered as having a volume of 1 
cubic foot. Cement which contains lumps or has been dam- 
aged in any way by exposure to the weather or by other 
cause shall be rejected. 

Sand. 

The sand shall consist of dry, clean, sharp quartz grains, 
and shall not contain more than 5 per cent of clay, loam, or 
other foreign materials. The grains shall be well graded 
and of such size that all will pass a %-Inch mesh screen, and 
not more than 20 per cent will pass a No. 50 sieve. 

Coarse Aggregate. 

The coarse aggregate may consist of either broken stone 
or gravel. Stone shall be sound, hard, and tough, and broken 
to the sizes hereinafter specified, and when used shall be free 
from foreign material. No weathered or disintegrated ma- 



•Prepared by Charles H. Moorefleld, Highway Engineer, Office 
of Public Roads, Washington, D. C, and published' in Bulletin No. 
45 of that office. 
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terial shall be used. Gravel shall be composed of hard, 
sound, durable particles of stone, thoroughly clean and well 
graded In size between the limits specified below. 

Classes A, B, and C. — Unless otherwise specially pro- 
vided, there shall be three classes of concrete, known as 
class A, class B, and class C. 

Class A concrete shall consist (by volume) of 1 part of 
cement, 2 parts of sand, 4 parts of coarse aggregate, and 
water- All of the coarse aggregate shall be retained on a 
%-inch mesh screen and shall pass a 1-inch mesh screen. 
Not more than 75 per cent shall be retained on a i^-inch mesh 
screen, and not more than 75 per cent shall pass such a 
screen. 

Class B concrete shall consist (by volume) of 1 part of 
cement, 2% parts of sand, 5 parts of coarse aggregate, and 
water. All of the coarse aggregate shall be retained on a 
i^-inch mesh screen and shall pass a 1%-inch mesh screen. 
Not more than 75 per cent shall be retained on a %-inch mesh 
screen, and not more than 75 per cent shall pass such a 
screen. 

Class C concrete shall consist (by volume) of 1 part of 
cement, 3 parts of sand, 6 parts of coarse aggregate, and 
water. All of the coarse aggregate shall be retained on a 
%-inch mesh screen, and shall pass a 2%'-inch mesh screen. 
Not more than 75 per cent shall be retained on a 1%-inch 
mesh screen, and not more than 75 per cent shall pass such 
a screen. 

Mixing. 

The cement and sand shall first be thoroughly mixed dry 
in the proportions specified, on a proper mixing platform. 
Sufficient clean water shall then be_ admixed to produce a 
pasty piortar. To the mortar thus prepared Shall be added 
the proper proportion of coarse aggregate previously drenched 
with water, and the whole shall be mixed until every particle 
of the coarse aggregate is thoroughly coated with mortar. 
Instead of the above method, a mechanical mixer of approved 
type may be employed. 

Size of Batch. 

Concrete shall be mixed in batches of such size that the 
entire batch may be placed in the forms by the force em- 
ployed within 45 minutes from the time that the first water 
is applied. No concrete is to' be prepared from mortar which 
has taken an initial set and would require retemperlng. 

Placing. 

All concrete shall be carefully deposited in place and 
never allowed to fall from a height greater than five feet. 
Concrete shall never be deposited in running water, and when 
deposited in still water it shall be carefully lowered into 
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place by means of a chute or by some other approred 
method. 

As fast as concrete Is put into place, it shall be thor- 
oughly tamped in layers not more than six inches thick, and 
the portion next to the forms shall be troweled by using a 
spade or by other means to bring the mortar into thorough 
contact with the forms. 

Concrete shall not be deposited when the temperature 
of any of the materials composing it is below 35° F., and 
if during the progress of the work freezing temperature 
threatens or is predicted by the United States Weather 
Bureau, proper precautions shall be taken to protect from 
freezing all concrete laid within the four preceding days. 

Forms. 

Forms shall be so constructed as to continue rigidly in 
place during and after depositing and tamping the concrete. 
If during the placing of the concrete the forms show signs 
of bulging or sagging at any point, that portion of the con- 
crete causing the distortion shall be immediately removed 
and the forms properly supported before continuing the work. 
The amount of concrete to be removed shall be determined 
by the engineer, and the contractor shall receive no extra 
compensation on account of the extra work thus occasioned. 
Forms for exposed surfaces shall be constructed of dressed 
lumber. 

All forms shall be left in place not less than 36 hours, 
and all supporting forms not less than 10 days after the con- 
crete has been deposited. These periods may be increased 
at the discretion of the engineer in charge. 

It is understood that all prices for concrete masonry shall 
include furnishing all materials and properly constructing 
all necessary forms. 

Joints. 

When the work of laying concrete is to be interrupted 
for a period greater than 1 hour and there are no reinforcing 
rods projecting, provision for a joint shall be made in the 
following manner: Square timbers 8 inches by 8 Inches, or 
some other suitable size approved by the engineer, shall be 
bedded in the concrete throughout the length of the course 
for one-half their thickness and allowed to remain until the 
concrete has taken Its initial set. When the work of laying 
concrete is resumed, the timbers shall be removed and the 
surface thoroughly wet. No joints will be permitted In 
reinforced concrete beams, and in floor slabs the joints shall 
be vertical and parallel to the main reinforcing bars. 

Finish, 

Forms covering surfaces of the concrete masonry which 
are to be exposed shall be removed immediately after the 
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expiration of the period of time necessary for such forms to 
remain in place, as fixed by the engineer, and all crevices 
which may appear shall be filled with 1:2 cement mortar. 
These surfaces shall then be finished with 1:2 cement mortar 
and a wooden float, so as to present a smooth, neat ap- 
pearance. 

Reinforced Concrete. 

All reinforced arches, beams, floors, parapets, guard rails, 
and all concrete masonry measuring less than 9 inches in 
thickness shall be made of class A concrete, unless other- 
wise specified on the drawings or directed by the engineer 
In writing. 

Abutments and Wing Walls. 

Unless otherwise specified on the drawings or in writ- 
ing by the engineer, class B concrete shall be used for all 
abutments and wing walls, the thickness of which is not less 
than 9 inches- 
Footings and Cut-Off Walls. 

Class C concrete shall be used for all footings and cut-off 
walls, unless otherwise specified on the plans or directed in 
writing by the engineer. 

Steel for Reinforced Concrete. 

Unless otherwise specified on the drawings, all reinforc- 
ing steel shall consist of bars which have been deformed In 
some approved manner. No plain bars will be permitted 
except as shown on the drawings or directed in writing by 
the engineer. 

The steel bars shall have the net sectional area and be 
placed in the exact positions indicated on the drawings. 

Unless otherwise specified on the drawings or in writing 
by the engineer, all reinforcing bars shall be of medium steei 
having an elastic limit of not less than 35,000 pounds per 
square inch, and shall be suflaciently malleable to withstand 
bending cold with a radius equal to twice the diameter or 
thickness of the bar through 180° without fracture. 

When placed in the concrete, the reinforcing steel shall 
be free from grease, dirt, and rust, and it shall be the duty 
of the contractor to provide means for properly cleaning the 
steel. 

Thorough contact of the concrete with every portion of 
the surface of the steel shall be obtained. 

Splicing Reinforcing Bars. 

Unless otherwise specified on the drawings or in writing 
by the engineer, necessary splices in reinforcing bars shall 
be effected by overlapping the ends of the bars a distance 
equal to forty times their thickness or diameter. 



APPENDIX L. 

SPECIFICATIONS OF AMERICAN CONCRETE INSTITUTE. 
SIDEWALKS. 

Materials. 

1. Cement. — The cement shall meet the requirements of 
the Standard Specifications for Portland Cement of the 
American Society for Testing Materials and adopted by this 
Association. Standard No. 1. 

2. Fine Aggregate. — Fine aggregate shall consist of 
sand, crushed stone or gravel screenings, graded from fine to 
coarse and passing, when dry, a screen having ^-inch 
diameter holes; shall be preferably of silicious material, clean, 
coarse, free from dust, soft particles, loam, vegetable or other 
deleterious matter, and not more than 3 per cent shall pass 
a sieve having 100 meshes per linear inch. Fine aggregate 
shall be of such quality that mortar composed of one part 
Portland cement and 3 parts fine aggregate by weight, when 
made into briquettes will show a tensile strength at least 
equal to the strength of 1:3 mortar of the same consistency 
made with the same cement and Standard Ottawa sand. In 
no case shall fine aggregate containing frost or lumps of 
frozen material be used. 

3. Coarse Aggregate. — Coarse aggregate shall consist of 
inert materials such as crushed stone or gravel, graded in 
size, retained on a screen having %-inch diameter holes; 
shall be clean, hard and durable; free from dust, vegetable 
or other deleterious matter, and shall contain no soft, flat or 
elongated particles. In no case shall coarse aggregate con- 
taining frost or lumps of frozen material be used. The maxi- 
mum size of coarse aggregate shall be such as to pass a 
1%-inch ring. 

4. Natural Mixed Aggregates. — Natural mixed aggre- 
gates shall not be used as they come from the deposit, but 
shall be screened and remixed to agree with the proportions 
specified. 

5. Sub-base. — Only clean, hard, suitable material, not 
exceeding 4 inches in the largest dimensions shall be used. 

6. Water. — ^Water shall be clean, free from oil, acid, 
alkali or vegetable matter. 

7. Coloring. — If artificial coloring material is required, 
only mineral colors shall be used. 

8. Reinforcing Metal. — The reinforcing metal shall meet 
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the requirements of the Standard Specifications for Steel Re- 
inforcement adopted March 16, 1910, by the American Rail- 
way Engineering Association. 

Sub-Grade. 

9. Slope. — The sub-grade shall have a slope toward the 
curb of not less than % inch per foot. 

10. Depth.* — (a) The sub-grade shall not be less than 11 
inches below the finished surface of the walk. 

(b) The sub-grade shall not be less than 5 inches below 
the finished surface of the walk. 

11. Preparation. — All soft and spongy places shall be 
removed and all depressions filled with suitable material 
which shall be thoroughly compacted in layers not exceeding 
6 inches in thickness. 

12. Deep Fills. — ^When a fill exceeding 1 foot in thick- 
ness is required to bring the work to grade, it shall be made 
in a manner satisfactory to the engineer. The top of all fills 
shall extend beyond the walk on each side at least 1 foot, 
and the sides shall have a slope not greater than 1 to 1%. 

13. Drainage. — When required, a suitable drainage sys- 
tem shall be installed and connected with sewers or other 
drains indicated by the engineer. 

Sub-Base.* 

14. Width. — Thickness. — On the sub-grade shall be 
spread a suitable material as hereinbefore stated which shall 
be thoroughly rolled or tamped to a surface at least 5 inches 
below the finished grade of the walk. On the fills, the sub- 
base shall extend the full width of the fill and the sides shall 
have the same slope as the sides of the fill. 

15. Wetting. — While compacting the sub-base, the ma- 
terial shall be kept thoroughly wet and shall be in that con- 
dition when the concrete is deposited. 

Forms. 

16. Materials.— Forms shall be free from warp and of 
sufficient strength to resist springing out of shape. 

17. Setting. — The forms shall be well staked or other- 
wise held to the established lines and grades and their upper 
edges shall conform to the established grade of the walk. 

18. Treatment. — All wood forms shall be thoroughly 
wetted and metal forms oiled before depositing any material 
against them. All mortar and dirt shall be removed from 
forms that have been previously used. 

Construction. 

19. Size of Slabs. — The slabs or independently divided 



*Note. — When a sub-base is required, eliminate Paragraph 
10 (b). When a sub-base Is not required, eliminate Paragrraphs 
5 and 10 (a). Unless Paragraph 10 (a) Is eliminated, 10 (b) is 
void. 
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blocks when aot reinforced shall have an area of not more 
than 36 square feet and shall not have any dimension greater 
than 6 feet. Larger slabs shall be reinforced as hereinafter 
specified. 

20. Thickness of Walk. — The thickness of the walk 
should not be less than 5 inches for residence districts, and 
not less than 6 inches for business districts.- 

21. Width and Location of Joints. — A %-inch expansion 
joint shall be provided at least once in every 50 feet. 

22. Joint Filling. — The expansion joint filler shall be a 
suitable elastic waterproof compound that will not become 
soft and run out in hot weather, nor hard and brittle and 
chip out in cold weather. 

23. Protection of Edges. — Unless protected by metal, the 
upper edges of the concrete shall be rounded to a radius of 
% inch. 

Measuring and Mixing. 

24. Measuring. — The method of measuring the materials 
for the concrete, including water, shall be one which will 
insure separate uniform proportions at all times. A sack of 
Portland cement (94 lbs. net) shall be considered 1 cubic 
foot. 

25. Machine Mixing. — ^When the conditions will permit, 
a machine mixer of the type that insures the uniform pro- 
portioning of the materials throughout the mass, shall be 
used. The ingredients of the concrete or mortar shall be 
mixed to the desired consistency and the mixing shall con- 
tinue until the cement is uniformly distributed and the mass 
is uniform in color and homogeneous. 

26. Hand Mixing. — ^When it is necessary to mix by hand, 
the materials shall be mixed dry on a watertight platform 
until the mixture is of uniform color, the required amount of 
water added and the mixing continued until the mass is uni- 
form in color and homogeneous. 

27. Retempering, that is, remixing mortar or concrete 
that has partially hardened with additional water, will not 
be permitted. 

TWO-COURSE WALKS. 

Base. 

28. Proportions. — The concrete shall be mixed in the 
proportion by volume of 1 sack Portland cement, 2i^ cubic 
feet fine aggregate and 5 cubic feet coarse aggregate. 

29. Consistency. — The materials shall be mixed wet 
enough to produce a concrete of a consistency that will flush 
readily under slight tamping, but which can be handled with- 
out causing a separation of the coarse aggregate from the 
mortar. 

30. Placing. — After mixing, the concrete shall be handled 



332 Concrete Roads and Pavements. 

rapidly and the successive batches deposited in a continuous 
operation completing individual sections. Under no circum- 
stances shall concrete be used that has partially hardened. 
The forms shall be filled and the concrete struck off and 
tamped to a surface the thickness of the wearing course 
below the established grade of the walk. After the concrete 
has been thoroughly tamped against the cross forms, they 
shall be removed and the material for the adjoining slab de- 
posited so as to preserve the joint. Workmen shall not be 
permitted to walk on the freshly laid concrete, and if sand or 
dust collects of the base it shall be carefully removed before 
the wearing course is applied. 

31. Reinforcing. — Slabs having an area of more than 36 
square feet, or having any dimension greater than 6 feet, 
shall be reinforced with wire fabric or with plain or deformed 
bars. The cross sectional area of metal shall amount to at 
least 0.041 square inches per lineal foot. The reinforcing 
metal shall be placed upon and slightly pressed into the con- 
crete base immediately after the base is placed. Reinforcing 
metal shall not cross joints and shall be lapped sufficiently 
to develop the strength of the metal. 

Wearing Course. 

32. Proportions. — The mortar shall be mixed in the man- 
ner hereinbefore specified in the proportion of 1 sack Port- 
land cement and not more than 2 cubic feet of fine aggregate. 

33. Consistency.— The mortar shall be of a consistency 
that will not require tamping, but which can be easily spread 
into position. 

34. Thickness. — The wearing course of walk in residence 
districts shall have a minimum thickness of % of an inch, 
and In business districts a minimum thickness of 1 inch. 

35. Placing. — The wearing course shall be placed im- 
mediately after mixing and in no case shall more than 50 
minutes clause between the time the concrete for the base 
is mixed and the time the wearing course is placed. 

36. Finishing. — After the wearing course has been 
brought to the established grade, it shall be worked with a 
wood float 'in a manner that will thoroughly compact it. 
When required, the surface shall be troweled smooth, but 
excessive working with a' steel trowel should be avoided. 
The slab markings shall be made in the wearing course 
directly over the joints in the base with a tool which will 
•completely separate the wearing course of adjacent slabs. 
If excessive moisture occurs on the surface, it must be taken 
up with a rag or mop, and in no case shall dry cement or a 
mixture of dry cement and sand be used to absorb this moist- 
ure or to hasten the hardening. Unless protected by metal, 
the surface edges of all slabs shall be rounded to a radius of 
about % inch. 
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37. Coloring. — If artificial coloring is used, it must be 
incorporated with the entire wearing course, and shall be 
mixed dry with the cement and aggregate until the mixture 
Is of uniform color. In no case shall the amount of coloring 
used exceed 5 per cent of the weight of the cement. 

ONE-COURSE WALK. 

The general requirements of the specifications covering 
two-course work will apply to one-course work with the fol- 
lowing exceptions: 

38. Proportions. — The concrete shall be mixed in the 
proportion of 1 sack Portland cement to not more than 2 
cubic feet of fine aggregate, and 3 cubic feet of coarse aggre- 
gate passing a 1-inch ring. 

39. Placing and Finishing. — The form shall be filled, the 
concrete struck off and the coarse particles forced back from 
the surface, and the work finished in the usual way. 

40. Reinforcing. — When a single course walk is to be 
reinforced, the metal shall be placed at the middle of the 
section. The minimum amount of metal shall be as speci- 
fied in paragraph 31. 

Protection. 

41. Treatment. — As soon as the concrete has hardened 
^ufllciently to prevent being pitted, the surface of the walk 
shall be sprinkled with clean watei- and kept wet for at least 

4 days. The walk shall not be opened to traffic until the 
•engineer so directs. 

■ 42. Temperature Below 35° F. — If at any time during 
the progress of the work the temperature is, or in the opinion 
of the engineer will within 24 hours drop to 35 degree.3 
Fahrenheit, the water and aggregate shall be heated and pre- 
cautions taken to protect the work from freezing for at least 

5 days. In no case shall concrete be deposited upon a frozen 
sub-grade or sub-base. 



APPENDIX M. 

SPECIFICATIONS OF AMERICAN CONCRETE INSTITUTE. 
CURB AND GUTTER. 

Materials. 

1. Cement. — The cement shall meet the requirements of 
the Standard Specifications for Portland Cement of the Ameri- 
can Society for Testing Materials and adopted by this As- 
sociation. (Standard No. 1.) 

'2. Fine Aggregate. — Fine aggregate shall consist of 
sand, crushed stone or gravel screenings, graded from fine 
to coarse, and passing, when dry, a screen having ^-inch 
diameter holes; shall be preferably of silicious material., 
clean, coarse, free from dust, soft particles, loam, vegetable 
or other deleterious matter, and not more than 3 per cent 
shall pass a sieve having 100 meshes per linear inch. Fine 
aggregate shall be of such quality that mortar composed of 1 
part Portland cement and 3 parts fine aggregate by weight 
when made into briquettes will show a tensile strength at 
least equal to the strength of 1:3 mortar of the same con- 
sistency made with the same cement and Standard Ottawa 
sand. In no case shall fine aggregate containing frost or 
lumps of frozen material be used. 

3. Coarse Aggregate. — Coarse aggregate shall consist of 
inert materials such as crushed stone or gravel graded in 
size, retained on a screen having %-inch diameter holes; 
shall be clean, hard and durable, free from dust, vegetable 
or other deleterious matter, and shall contain no soft, fiat 
or elongated particles. In no case shall coarse aggregate 
containing frost or lumps of frozen material be used. The 
maximum size of coarse aggregate shall be such as to pass 
a 114-inch ring. 

4. Natural Mixed Aggregates. — Natural mixed aggre- 
gates shall not be used as they come from the deposit, but 
shall be screened and remixed to agree with the proportions 
specified. 

5. Sub-Base. — Only clean, hard, suitable materials, not 
exceeding 4 inches in the largest dimension shall be used. 

6. Water. — Water shall be clean, free from oil, acid, 
alkali or vegetable matter. 

7. Coloring. — If artificial coloring material Is required, 
only mineral colors shall be used. 

(334) 



Concrete Roads and Pavements. 335 



Sub-Grade. 

8. Depth Below Grade. — (a) Concrete Curb — When a 
sub-base is required, the sub-grade shall not be less than 30 
Inches below the established grade of the curb. 

(b) Concrete Curb and Gutter. — When a sub-base is re- 
quired, the sub-grade shall hot be less than 11 inches below 
the established grade of the gutter. 

9. Preparation. — ^AU soft and spongy places shall be re- 
moved and all depressions filled with suitable material, which 
shall be thoroughly compacted in layers not exceeding 6 
inches in thickness. 

10. Deep Fills. — ^When a fill exceeding 1 foot in thick- 
ness is required to bring the work to grade, it shall be made 
in a manner satisfactory to the engineer. 

11. Drainage. — When required, a suitable drainage sys- 
tem shall be installed and connected with sewers or other 
drains indicated by the engineer. 

Sub-Base. 

12. Thickness, (a) Concrete Curb. — On the sub-grade 
shall be spread a material as hereinbefore specified, which 
shall be thoroughly rolled or tamped to a surface at least 24 
inches below the established grade of the curb. 

(b) Concrete Curb and Gutter. — On the sub-grade shall 
be spread a material as hereinbefore specified, which shall be 
thoroughly rolled or tamped to a surface at least 6 inches 
below the established grade of the gutter. 

13. Wetting. — ^While compacting the sub-base, the ma- 
terial shall be kept thoroughly wet and shall be in that con- 
dition when the concrete is deposited. 

Forms. 

14. Materials. — Forms shall be free from warp, and of 
sufficient strength to resist springing out of shape. 

15. Setting. — The forms shall be well staked or otherwise 
held to the established lines and grades, and their upper 
edges shall conform to the established grade of the curb or 
curb and gutter. 

16. Treatment. — All wood forms shall be thoroughly 
wetted and metal forms oiled before depositing any material 
against them. All mortar and dirt shall be removed from 
forms that have been previously used. 

Construction. 

17. Dimension of Curb. — The section of the curb shall 
donform with that shown in Fig. 1. ° The thickness at the base 
shall not be less than 12 inches, and at the top not more than 
.6 inches, with a batter on the street side of 1 to 4. 

18.- — Dimensions of Curb and Gutter. — The sections of 
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the tombination curb and gutter shall conform with that 
shown in Fig. 2. The depth of the back of the curb shall 
not be less than 12 inches and the depth of the face not less 
than 6 inches. The breadth of the gutter shall not be less 
than 16 inches nor more than 24 inches. 

19. Size of Sections. — The curb and gutter shall be di- 
vided into sections not less than 5 nor more than 8 feet long 
by some method which will insure the complete separation 
of the sections. 

20. Section at Street Corners. — The construction of the 
combination curb and gutter at street corners shall conform 
with that shown in Figure 3^. The radius of the curb shall 
not be less than 6 feet. 

21. Width and Location of Joints. — A %-inch expansion 
joint shall be provided at least once in every 150 feet. . 

22. Joint Filler. — The expansion joint filler shall be a 
suitable, elastic, waterproof compound that will not become 
soft and run out in hot weather, nor hard and brittle and chip 
out in cold weather. 

23. Protection of Edges. — Unless protected by metal, the 
upper edges of the concrete shall be rounded to a radius of 
% inch. 

Measuring and Mixing. 

24. Measuring. — The method of measuring the materials 
for the concrete, including water, shall be one whiph will in- 
sure separate uniform proportions at all times. A sack of 
Portland cement (94 pounds net) shall be considered 1 cubic 
foot. 

25. Machine Mixing. — When the conditions will permit, 
a machine mixer of a type which insures the uniform pro- 
portioning of the materials throughout the mass, shall be 
used. The ingredients of the concrete or mortar shall be 
mixed to the desired consistency and the mixing shall con- 
tinue until the cement is uniformly distributed and the mass 
is uniform in color and homogeneous. 

26. Hand Mixing. — ^When it is necessary to mix by hand, 
the materials shall be mixed dry on a watertight platform 
until the mixture is of uniform color and the required amount 
of water added, and the mixing continued until the mass is 
uniform in color and homogeneous. 

27. Retempering, that is remixing mortar or concrete 
that has partially hardened, with additional water, will not 
be permitted. 

TWO-COURSE CURB AND CURB AND GUTTER. 
Base. 

28. Proportions. — The concrete shall be mixed in the 
proportion of 1 sack Portland cement, 2^ cubic feet fine aggre- 
gate, and 5 cubic feet coarse aggregate. 
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29. Consistency. — The materials shall be mixed wei 
enough to produce a concrete of a consistency that will flush 
readily under slight tamping, hut which can be handled with- 
out causing a separation of the coarse aggregate from the- 
mortar. 

30. Placing.— After mixing, the concrete shall be handled 
rapidly and the successive hatches deposited in continuous 
operation completing individual sections. Under no circum- 
stances shall concrete he used that has partially hardened. 
The gutter forms shall be filled and the concrete struck off 
and tamped to a surface the thickness of the wearing course 
below the established grade of the gutter. The concrete for 
the curb shall be placed and tamped so as to permit of the 
application of the required wearing course to the face and 
top so as to bring the work to the established line and grade 
of the curb. The work shall be executed in a manner which 
will insure perfect joints between abutting sections. Work- 
men shall not be permitted to walk on freshly laid concrete,, 
and if sand or dust collects on the base, It shall be carefully 
removed before the wearing course is applied. 

Wearing Course. 

31. Proportions. — ^The mortar shall be mixed in the m,an- 
ner hereinbefore speclfi^ed In the proportion of 1 sack Portland 
cement and not more than 2 cubic feet of the fine aggregate. 

32. Consistency.- — The mortar shall be of a consistency 
that will not require tamping, but which can be easily spread 
Into position. 

33. Thickness. — The wearing course of the gutter and top^ 
and face of the curb shall have a minimum thickness of % of 
an Inch. 

34. Placing. — The wearing course shall be placed imme- 
diately after mixing, and In no case shall more than 50 min- 
utes elapse between the time the concrete for the base is 
mixed and the time the wearing course is placed. 

35. Finishing. — After the wearing course has been, 
brought to the established line and grade. It shall be worked 
with a wood float In a manner which will thoroughly compact 
It. When required, the surface shall be troweled smooth, but 
excessive working with a steel trowel shall he avoided. The- 
section markings shall be made in the wearing courses di- 
rectly over the joints in the base with a tool which will com- 
pletely separate the wearing courses of adjacent sections. If 
excessive moisture occurs on the surface. It must be taken up- 
with a rag or mop, and In no case shall dry cement or a mix- 
ture of dry cement and sand be used to absorb this moisture 
or to hasten the hardening. The edge of the curb on the 
street side and the intersection of the curb and gutter shall 
be rounded to a radius of about 1% inches. All other edges- 
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shall be rounded to a radius of % inch unless protected by 
metal. 

36. Coloring. — If artificial coloring is used, it must be in- 
corporated with the entire wearing course and shall be mixed 
dry with the cement and aggregate until the mixture is of 
uniform color. In no case shall the amount of coloring used 
exceed 5 per cent of the weight of the cement. 

One-Course Curb and One-Course Curb and Gutter. 

The general requirements of the specifications covering 
two-course worlt will apply to one-course work, with the fol- 
lowing exceptions: 

37. Proportions. — The concrete shall be mixed in the pro- 
portion of 1 sack Portland cement and not more than 2 cubic 
feet of fine aggregate, and 3 cubic feet of coarse aggregate 
passing a 1-inch ring. 

38. Placing and Finishing. — The forms shall be filled, 
the concrete struck off and the coarse particles forced back 
from the surface, and the work finished in usual way. 

Protection. 

39. Treatment. — As soon as the concrete has hardened 
sufficiently to prevent being pitted, it shall be sprinkled with 
clean water and kept wet for at least 4 days. The work shall 
not be opened to traffic until the engineer so directs. 

40. Temperature below 35° F. — If at any time during 
the progress of the work, the temperature is, or in the opinion 
of the engineer will within 24 hours drop to 35 degrees 
Fahrenheit, the water and aggregates shall be heated and 
precautions taken to protect the work from freezing for at 
least 5 days. In no case shall concrete be deposited upon a 
frozen sub-grade or sub-base. 



Illinois Concrete Roads 
are assured 

^^EW roads are a fact! State aid will be 
■^^ furnished to 102 counties; already 
400,000 barrels of cement have been 
ordered. 

This means everything to the citizens 
of Illinois. The finest concrete roads in 
the country will be laid and we owe a great 
deal of appreciation to Governor Dunne, 
to Messrs. A. D. Gash, James P. Wilson 
and S. E. Bradt, our State Highway Com- 
missioners, and to Mr. A. N. Johnson, our 
highway engineer. 

Marquette Portland Cement has been 
selected; a further assurance of action 
and progress. 

The green guarantee tag on every bag 
of Marquette Portland Cement means we 
have made it better than government speci- 
fication ; as much better as possible. 

Look for the green tag. 

Marquette Cement Mfg. Co. 

1349 Marquette Bldg., Chicago 
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You will Buy a Universal or Eureka 

R nrlc Pril ctlPI* ^^^ thousand sold in less than 
I\ULIi \ /rUMlCI j.^^^ y^^^^ .g ^j^g reason why 

you should investigate and compare these types of 
crushers with other makes. Manufactured in 22 sizes 
— from 5 to 300 tons capacity per day. Construction 
very simple, much lighter in weight, larger capacity 
per H. P., instantly adjustable to any commercial 
size^—}4" and finer. , The " Safety Toggle" pre- 
vents breakage of more expensive parts and is 
quickly replaced. Manganese steel jaw plates — 

large phosphor 
bronze bearings. 
Capacity, work- 
manship and ma- 
terial guaranteed. 
Prices lower. 



I 




Good Road Outfit No. 8, 



Write today for folder and prices — Address: 

Universal Crusher Company 



Dept. 30. 



Cedar Rapids, Iowa 
U. S. A. 



A Street Paver and General 
Purpose Mixer All In One 

The Badger 

ROAD BUILDER 

All steel. Light Weight , Substantially Built 

^ Easily moved by two men on job. ^ Guaranteed 
free from vibration. ^ Takes up one-half the space 
of ordinary mixer, f Surplus engine power. Mas- 
sive reinforced frame. ^ Steel drum, fl Discharges 
any mixture rapidly. ^ Why buy two or three mix- 
ers? <II The Badger will handle any class of work. 
f Power loader or batch hopper furnished. 



Write for Catalog and Pricem 



B&dg'er Concrete 
Mixer Co. 

1202 First National Bank 
Building 

Milwaukee, Wis. 





One 

Dollar 

Per 

Year 



Three 

Years 

for 

$2.01 



THE CEMENT ERA is the favor- 
ite Cement Journal. Why? 
Because it is out on the skirmish 
line all the time — ^fighting your battles, 
keeping you posted on new develop- 
ments, telling you how to make more 
money out of your business. It is not 
written by office theorists, but by men 
who are actually in close touch with 
the field. The best journal for the man 
who wants to keep in touch with the 
progress of concrete road making. 



The Cement Era Publishing Co. 

538 is. Clark St., CHICAGO 





Cement Pipe 
and llle 

By E. S. HANSON 






Table of Contents 

I. Introduction. 

II. Advantages of Cement for Pipe and Tile, 
ni. Concrete Pipe Sewers. 

IV. Pipe for Pressure Service. 

V. Concrete Pipe for Culverts. 

VI. EstabUshing a Plant. 

VII. Materials Required. 
VHI. Methods of Manufacture. 

, IX. Curing. 

X. The Matter of Costs. 

XI. Some Tests of Pipe and Tile. 

XII. Machines and Systems on the Market. 

PRICE $1.00 






flMIIS VOLUME covers a field all its own. The 
X rapid development of this branch of the industry 
has given rise to many calls for information 
along these lines— and this book is the result. The 
author has perhaps visited more plants for the manu- 
facture of these products than any other one person 
and has spent much time in investigating the subject 
on which he writes. He has endeavored to answer 
the many questions which come up in regard to these 
subjects and to answer them from the actual experi- 
ence of men in the business. 

The Cement Era Publishing Co. 

53a South Clark Street CHICAGO 







BESCO 

ExpansionJointCompound 

"The Expansion Joint that Expands" 

Considered from every angle 

"BESCO" Expansion Joint Com- 
pound should be used in your work 

because — 

It is a compound scientifically 
prepared so that it will the more , 
satisfactorily withstand the many 
requirements of an expansion 
joint filler 

WRITE US AND ASK WHY 






Prices, Specifications and Samples 
on Request 

Bituminous Products Co. 

378 Woodward Avenue 
DETROIT, MICHIGAN 






7-Mile Concrete Road, Cedar Point, Ohio 

W. S. PACE, CHICAGO, CONTRACTOR, USING MEDUSA 
PORTLAND CEMENT ON THE CEDAR POINT SPEED- 
WAY, THE LONGEST CONCRETE ROADWAY IN OHIO 



Medusa Gray Portland Cement 

is guaranteed to be a high-testing Portland, passing standard 
specifications, and is unsurpassed in fineness, strength and uni- 
formity. Factories are located at Bay 
Bridge, O., Syracuse, Ind., and Dixon, 
111., from which shipments can be made 
promptly. We solicit your inquiries for 
prices. 

2,500,000 BARRELS MEDUSA GRAY 
■ PORTLAND CEMENT SOLD YEARLY 



Write for free samples and illustrated booklets of 

MEDUSA GRAY PORTLAND CEMENT 
MEDUSA WHITE PORTLAND CEMENT 
MEDUSA WATERPROOFING 
MEDUSA WATERPROOFED CEMENTS 
(Gray and White Portland) 

SANDUSKY PORTLAND CEMENT CO. 

SANDUSKY, OHIO 




The Concrete Highway 

■^^^■■B" is the "i"^^^"" 



Highway of the Future 

The road officer who makes a stand for 
concrete highways, and gets what he 
stands for, is sure of two things: 

— the best possible road at the right price 
— and freedom from patent litigation 

— essential in the building of concrete 
highways in good cement. 

rXhicago AA" 

has stood the test of time and is speci- 
fied by engineers and architects in work 
of greatest importance, and involving 
the expenditure of millions of dollars. 

"Chicago AA" is made in one mill 
and from one quarry only. This ac- 
counts for its uniformity in strength 
and color, and is responsible for the well 
known saying regarding "Chicago AA" 
— "Every Sack the Same." 



Tell as your road 
problem — possibly we 
may be able to assist 
you. Our suggestions 
will be offered free. 

Chicago Portland Cement Co. 
30 No. La Salle Street, Chicago 




Another Atlas Cement Road 




just outside of Cleveland, Ohio, 

one of the signs of the times — that concrete 

is best for roads, and ATLAS best for concrete. 

The Good Roads Department of this Com- 
pany has a staff of skilled engineers and road ex- 
perts at your disposal. We are glad to cooperate 
in building any type of permanent highway. 

Why not write us at once? 

The Good Roads Department of 

The Atlas Portland Cement Company 

30 Broad Street, New York. 
Chicago Philadelphia Minneapolis 




CONCRETE 

The Road of the Future 

It is only a question of time until the main 
country traffic will be over highways built of 
smooth, hard, dustless concrete. The sooner the 
principal roads of the country are standardized 
by permanent concrete surfaces, the sooner the 
taxpayers will be relieved of the endless ex- 
pense of repairing and renewing which dirt and 
macadam roads require. 

Write for "Concrete Pavements, Sidewalks, 
Curb and Gutter," ofle of our many free 
booklets on concrete in road construction. 

UNIVERSAL 

PORTLAND CEMENT CO. 

OFFICES 
CHICAGO - 208 South La Salle Street 

PITTSBURGH - - Friok Building 

MINNEAPOLIS Security Bank Building 

Annual Output 12,000,000 Barrels— Plants at Chicago and Pittsburgh 




A SHALLOW CUT— A PERFECT GRADE— HANDLED AT A PROFIT 

THE MARION REVOLVING SHOVEL 

is now taking the place of hand- 
labor for road and street work. (Note 
the shallow cut and perfect grade in 
the above picture.) 

These small shovels can be operated 
by one man. They are self propell- 
ing, and mounted on either traction 
wheels or railroad trucks, as desired. 

Write for information 

THE MARION STEAM SHOVEL CO. 

MARION, OHIO, U.S. A. 

New York Atlanta Chicago 




Stone 

Crusher 

Evidence 



The experience of tte bunders of Panama 
Canal macliinery tekind tke 

A VHEELING 

_^i Mil ini 1^ 

CRUSHJ^ 

TBuilt lUu a Battleship 

A steel frame crusker in seven sizes — 
smallest witk GH inckes by 8 inches open- 
ing, largest Avitli 16 incnes oy 30 
opening — 

For gravel crusking in tlock, tile and gravel plants- 
f or contractors of all kinds requiring serv- 
iceability in portable outfits — for sta- 
tionary crusking plants as initial breakers 
or for rejections — 
A.a]UstaDle by convenient nana 



incties 



YA inc 




'w^heel to any size trom 
to 3 incnes. 

Manganese steel ja'nrs, nickel 
steel skatt. replaceable car jour- 
nal bronze bearini 

WHEELING 
MOLD AND 
FOUNDRY 
COMPANY 

Wheeling, W. Va. 



Prints 
and Plant for 

complete 

installations 

submUtea 



Baker Armored Joints 




BSBKa 




&AKER STEEL*;^RrviOn PL, 



For Concrete Roads and Pavements 

Protect the edges of the concrete slab from chipping and abra- 
sion under traffic. These Joints, and the Installation Bar with 
which they are so readily placed, are guaranteed to insure per- 
fect installation — flush with the surface of the concrete, straight 
as an arrow from curb to curb. There is no other way. 



Troy, Ohio, January 12, 1914. 
GENTLEMEN : Your installation bar worked to perfection. All 
the old trouble eliminated. As you know, we had considerable trou- 
ble last year with the clips and clamps, and a great many of the joints 
were either too high or too low. In spite of all our care. This past 
season, however, we have had absolutely no trouble since using your 
new installing device. Yours truly, 

BIGLER BROS. 



Baker Automatic Finishing Machine 

for concrete roads and pavements, eliminates all hand striking 
and floating. It will finish a 30-foot slab, the full width be- 
tween side forms, in eight minutes. It effects a labor saving of 
approximately $15_per day, depending upon the mixing equip- 
ment. It produces a surface absolutely free from depressions 
oi- unevenness, smooth, but not slippery. 

Write for descriptive circular and prices 

J^^ R. D. Baker Company 

73 Kome Building 

DETROIT, MICH. 

Adjustable to any 

crown or any width 

of roadway 
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TUC RC\/iri X^T\ 17r\r*X7 Prevents Chipping of 
I nJCj MJML V EjLiILU EjULiE^ Concrete Back of Joint 

The sharp corners of the concrete immediately back of flat expansion 
joint protectors may be chipped and cracked off by impact. This weakness 
IS entirely eliminated by the KAHN ARMOR PLATES with the beveled 
edge wearing surface. Steel shod hoofs or wheels coming from the concrete 
on to the Armor plates cannot check or break the concrete at that point. 



KAHN ARMOR PLATES 



For Concrete 
Roads and Streets 



FREE! 



Are anchored positively by split end prongs cut from web. Manufac- 
tured from special soft steel so as to take the heavy wear at joint and wear 
down with rest of pavement. Beveled edge at top and bottom provides 
additional anchorage and facilitates shipping and handling. Supplied curved 
to crown or pitch of pavement in any lengths. 

Also RIB METAL for reinforcing concrete pavements and TRUS-CON 
CURB BARS for protection of concrete curbs. 

VALUABLE PAMPHLET ON CONCRETE PAVING— Con- 
tains complete information and illustrations on pavement re- 
inforcement and protection of expansion joints and concrete edges. 

TRUSSED CONCRETE STEEL COMPANY 

Dept. F61 

Voungstown, 

Ohio 




Expansion 

Joint protected by 

Kahn Armor Plates, with 

isphaltum felt filler, c®. 

t ng entire depth of pavement 



BLAW STEEL FORMS 

For Sidewalk Curb, and Curb and 
Gutter Construction will increase your 

PROFITS^ ^^30 % 




Some Reasons WHY 

RI AW ^TFFT FnRM^ ^" ^°^ ""^^^ °«*- They are 
DI,HW aiLLL runiUO simple, Ught but very rigid. 

Easy to operate. No complicated parts to lose or get out of 
order. Easily and quickly set up. Can be taken away and 
moved forward to new position in about one-tenth Hie time 
and with about one-tenth the labor that it takes with the 
old method of wood Forms. No measuring or sawing. 
Perfect alignment obtained. No bracing required. Can be 
operated by unskilled labor. Lumber bill entirely eliminated. 
No maintenance expense. They are indestructible and 
will last for years. The same Forms can be used on 
Sidewalk Curb, and Curb and Gutter Construction. 

Write for Bulletin 47-A 
on Sidewalk, Curb and Gutter Construction 

We design and build Blavr Steel Forms for every type 
of Concrete Construction. 

BLAW STEEL CONSTRUCTION CO. 

General Offices — Pittsburgh, Pa. 
New York, 165 Broadway ChicagO, PeOpleS GaS BWg. 





Everything for the Contractor 



At last— ^ concern thatsupplies everything for the contractor when he wants 
it. and just exactly as he wants it. No longer need you put up with de- 
lays — no more need you pay high prices. Our system makes it safe and easy 
for you to buy by mail. Send Tor our bDoklet listing — 

2600 Different Items for Contractors 

Our line includes:^ Mixers. Barrows. Concrete Carts, Shovels, Picks, Scrap- 
ers, Grading PloWs, Pumps. Hoists. Demcks. Chains. Hose, Rope, etc. etc., 
including a complete line of Railroad Construction Tools and also Township 
Graders and Road Building Machinery. 

43 Years of Service 

We have been established for forty-three years. We owe our success to high 
quality merchandise, fair prices and reaf service to our host of customers. 



Saye Big Money 



You can save considerable time and money by centering all your purchases 

with us. 

Our lice is so complete that you make out but one order instead of scattenng 

your purchases. 

Our system safeguards yourprofits on jobst>ecause weeluninate costly delays, 

Write Us Today 

Use the conveniept coupon or write us for prices on anything you may need. 

You'll like to do business with us. Get acquainted with the 

Anderson system now. It will pay you. 

W. H. Anderson Tool & Supply Co. 

Detroit, Michigan 





■i ■■■■■■ ooizz>ozv ■ 

W. Hj Anderson T. & S. Co. 
Detroit, Michigan: 

I am interested in .the following, please send me 
descriptions and prices 



. Mixers fVom 
.»^3"tQ«>2300'^ 



Also please place my name on your mailing list 
» I will oe posted when you introduce nev thmgs. 



Nanie.....r.-..., 

Address 

City and State. . 



Stehling Concrete Mixer 




It's the Quality of a Mix, the 
Quantity of a Mixer, the Efficiency 
of a Mixer, that enters into the 
construction of a machine which 
can be used successfully and econ- 
omically on large and small jobs; 
these brief points of superiority 
are only found in the Stehling 
Mixer. Built with a Batch Hop- 
per or Self Loader. 

Capacity, 53^ cu. ft. dry material 

Write for Catalogue 

Chas. H. Stehling Co. 

No. 401-415 4th St. MILWAUKEE, WIS. 




It's the 
Low - Charge 
that Counts 



Charging 

The Low- 
Priced, 
Low- 
Charging 
Low- 
Operating 
Cost 
Mixer Line 



Platform 24 Inches From Ground 



The Standard 
Low- Charg- 
ing Mixers are 

so called by a 
simple patented 
p arrangement of 
bhe drum. Ma- 
terials are 
charged' at the 
base of the 
drum, then 
drawn into center by char^mg blades. No hoists are 
used, which cuts down labor expense. Charging plat- 
form 24 inches from ground. 

Another Lahor-Saving Device: the removable dis- 
charge hopper permits mixed material to be emptied 
from drum mto hopper, causing no delays in charging 
or discharging. Increased speed of workmen is the 
result. 

The Standard Mixers are designed and built for 
simplicity — eflaciency — economy of operation and a 
Ipw pay roll for contractors. 



10 Different Sizes and Capacities. 3 to 40 cu. ft. 
Traction Drive Also Built 



Street Pavers with 




Removable Discharge Hopper 

Write for Special Low Price and Catalog No. 22C, which 
Contains Valuable Data 

The Standard Scale & Supply Company 

PITTSBURG CHICAGO NEW YORK 

243-245 Water Street 1345-47 Wabash Avenue 136 West Broadway 

PHILADELPHIA CLEVELAND 

35 South Fourth Street 1547 Columbus Road 



THE ATLAS MIXER 

Represents the best established practice in concrete mixer construction. 



Made with Batch 
Hopper or 
Side Loader 




Write for Literature 
on Road Building 
Machinery 



Made for the contractor 
who intends to stay in hua- 
tnema. An ATLAS on the 
Job will mean more profit 
for you. 




^.^•^.^Pte^f^ll, 



The ATLAS Mixer Book is yours for the asking. 



ATLAS ENGINEERING CO. 



General Offices and Works: 
MILWAUKEE, WIS, U. S. A. 




BRAGSTAD CONTINUOUS BATCH MIXER 



Presto! 



You change it to mix in 
batches or continuously — 
just as you want it. 



Whether the concrete paving contract calls for batch or 
continuous mixing, you need no other mixer than your 

Bragstad Concrete Mixer 

It does both. Another great advantage the Bragstad has over 
many others is its low down hopper. This does away with 
runways and labor of lifting materials. 

Accurate proportioning is assured by its measurements, regu- 
lated by buckets, slides and hopper. The feed is always in 
control. The material is mixed dry in one chamber and wet- 
ted in another. 

The Bragstad is extremely simple in operation and has no com- 
plicated parts to get out of order. Every part tried out and 
tested until it is known to be right before it leaves the factory. 
Let us acquaint you with the merits and quality of our Mixers, 
Tampers and Block Machines. Our catalog shows them all. 
Send for a copy. The very best machines for the money. The 
Block Machine makes "The Best Cement Block in the World." 

Bragstad Concrete Machinery Co. 

CANTON, SOUTH DAKOTA 



J 



A Sturdy Lightweight Mixer 

Built to Stand Hard Work and 
Long Hauls over Rough Roads 




BOSS ''Highway" Special 

With LOW LOADING Measuring Hopper 

28" Rear — 20" Front Wheels — 4" Tires 
Runs in standard wagon track. 

POWER LOADER OR LOW BARROW HOPPER IF DESIRED 

A Larger Mixer 

at a 

Low Price 

STEEL KING 

10 FT. 

Batch Mixer 

Built of Steel 

Lightest Big Capacity 
Mixer Built. 

Made in rear discharge, 
swinging chute traction. 

Write for Catalog. 

The American Cement 
Machine Co., Inc. 

1008 Johnson St., Keokuk, la. 





Street Paving, Delaware, Ohio. C. W. Riddle, Contractor 

The Knickerbocker Co., 

Jackson, Mich. 

GENTLEMEN: — The concrete turned out by my No. 12 
Coltrin, according to a statement by our City Engineer, Mr. 
Geo. Irwin, was the best ever put in any of the paving that 
has been done in Delaware. He is perfectly satisfied that 
the Coltrin will give all the mixtures claimed for it and per- 
sonally spent half a day testing out the Mixer before allowing 
its use on the work. 

I ran 78 cu. yds. in one day with a crew of nine men — 
three stone shovelers, two sand shovelers, three wheelers and 
one man to look after the cement. I concreted one square 
30 ft. wide, 405 ft. long and 6 in. thick with seven gallons of 
gasoline. The Coltrin did splendid work and surprised other 
contractors who had given me the laugh about Riddle's 'Coflfee 
Mill." I delivered the goods and didn't need an engineer to 
fire the boiler. 

Enclosed you will find photo of street paving concrete 
being mixed by my Coltrin. Yours truly, 

Chas. W. Riddle 

The Coltrin Continuous Batch Mixer 

Shipped anywhere on five days trial 

Write for 1914 Catalog 

The Knickerbocker Company 

JACKSON, MICHIGAN 




On the National Lincoln Highway 

The mixer used to produce the 40,000 cubic yards of 
concrete in the Essex-Hudson Plank Road, carrying 
the heavy traffic between Newark and Jersey City, was 



the 



Eureka Nf^uRiNG Mixer 

"WHERE GUESS WORK ENDS" 

Costs one-half as much to buy, one-third as 
much to run, one-fifth as 
much to move. 

if Foi your own profit and a 
^^ lot of it, get our catalog 
No. 46. 

Eureka 
Machine Co. 

23 Case Street 
Lansing, Mich. 




An Ideal Paving Mixer 

TRACTION — ^A mixer that will move forward with 

its own power as work progresses. 

QUALITY MIXING— A mixer that will proportion 

accurately and mix thoroughly. 

QUANTITY MIXING— A mixer that will mix 

enough concrete and one that is only limited to the 

amount of material fed into the hoppers. 

FEEDING AND DISCHARGING— A mixer with 

low hoppers and long spouting trough to discharge 

concrete into place. 

that^s a Hartwick 

the Traction, Paving Mixer with the Double Trough. 




CITY OF DETROIT 

Detroit, Mich., December 23, 1913. 
"The Department of Public Works of the City of Detroit, 
Sidewalk Department, have been using two of your No. 2H 
Hartwick double trough mixers for the past three years, and in 
my department they have done an enormous amoimt of con- 
crete work, and I can recommend them to be reliable and fast 
operating machines." — By J. C. Davis, Supt. 



Get our catalog before buying your next paving mixer. 
It will pay you to investigate the Hartwick. 

HALL-HOLMES MFG. CO., 502 Oak St., Jackson, Mich. 

Makers of the Famous Grand Continuous Mixers 




The "Better Roads" Movement 

has greatly increased the demand for the 

IdearXincinnatus" Batch Mixer 

The "Cincinnatus" Mixer has rightly been called 
the "Contractor's friend" because of its durability, its 
convenience of operation and its capacity for work. 

There is honest 
value in every part 
entering into the con- 
struction of thisMixer. 
It is a serviceable ma- 
chine and one that can 
always b e depended 
upon. We can't go 
into detail about its 
construction and 
opera tionhere,butany 
requests for literature 
or detailed information 
will be given prompt 
and courteous attention. 

Ideal Concrete Machinery Company 




Monmouth Ave., near Colerain 



CINCINNATI, OHIO 




It's Not a Big Mixer 



It's Not a Little Mixer 



It's a "Big-an-litle" 

It fits, where the big mixer won't do and_where the little 
mixer falls short of service. There are some congrgte paving 
jobs too small for big mixers on which ^ mixer like the "Big- 
an-Litle" is the ideal machine. And for curb and gutter, side- 
walk or other municipal concrete jobs it can't be surpassed. 

It's just tins kind of a mixer that puts 
dollars into your pockets 

That's giving perfect satisfaction for years. That's simple, 
compact, durable, with a good capacity, and a price that's right. 

"Big-an-Litle" Mixers are furnished with or without loaders, 
i ust as you please. The loading device can be used for hoisting. 

"There's big value in a "Big-an-Litle" Mixer. It w3l 
easily increase your profits and knock big holes in expense. 
It's sold under an Iron-clad Guarantee that is positive 
protection for you. One price to all. 

CATALOGUE ON REQUEST 

JAEGER MACHINE COMPANY 

217 W. Rich Street COLUMBUS, OHIO 



On Capacity hangs your balance 

— your profit or loss r^ 




Profits in Concrete 
Road Paving depend upon the output 

of your mixer. The steady grind, the steady flowing stream of 
concrete. The cost of materials is alike, but mixing costs vary. 
Bear this in mind before next job is started — make sure only a 

Northwestern Cone Batch Mixer 

is used. Note the shape and tilt of drum — that aids capacr 
ity. Note the wide chilled bearings — that gives long life. 

Look These Features Over 

Combined mixing principle of cone and cylindrical shape drum; drop and 
whirlpool mix; low charging; high discharge ; four-point bearing support; 
all chilled bearings; chain drive; hot riveted and braced truck frame; wide 
truck wheels; can be turned within its own length; SPEEDY — batch a 
minute; first cost only cost; no expense for up-keep ; light, strong, portable. 

Remember it's the man who mixes and places concrete 
most economically that gets the big profits, and the 
Northwestern is the mixer. Ask for Mixer Catalog. 

Northwestern Steel & Iron Works 

EAU CLAIRE, WISCONSIN 



t ( 



The 



Mixers that 

Make the 

Money 




ft 



LITTLE WONDER "FIVE" 

AND^ 

THE WONDER ''TEN' 

CAPACITIES:— 5 and 10 Cu. Ft. per batch— 35 to 50 
and 60 to 90 Cu. Yds. per. day, respectively, without SIDE 
LOADERS. SIDE LOADERS double these outputs. 

PROVED SUCCESSES in every field of Concrete engineering, 
with nation wide endorsement, these mixers present exclusive features in actual money- 
earning, money-saving points that entitle them to your careful consideration before 
deciding upon any machine. 

Strong, Bwlft, dependable under all conditions. Perfect mix— always visible and easily 
regulated. Easy operation— qnlck discharge without clogging—self-cleanlng drum- 
automatic water-measuring tank— rotary pump. 

Strongest possible construction, with triple A-Frame Standards — long main shaft and 
wide bearings. I-Beam Steel Section Frame and Axles— staggered steel wheels — wide 
tires— standard tread. 2K and i}^ HP gasoline engines respectively . 

For speed and volume on highway and municipal work, and for 
general utility and adaptability imder all conditions — WONDER mixers challenge com- 
parison and ask only the opportunity to prove these claims on your own work, without 
any obligation to you. 

Write for our **MAN TO MAN" proposition 

WATERLOO CEMENT MACHINERY CORPORATION 

91 Vinton St., WATERLOO, IOWA 

NEW YORK PBIUDELPHIA CHICAGO KANSAS CITY MONTREAL 

AND ICO SERVICE STATION AGENCIES— WRITE FOR NEAREST TO YOU 



SEND FOR 
SMITH- 
CHICAGO 
PAVER 
CATALOG 
No. 79-P 




RECORD OUTPUTS 
ALL THE TIME WITH 
SMITH-CHICAGO PAVERS 



The output of any paving mixer depends primarily on how 
fast it can be loaded. No matter how fast the drum mixes, nor how rap- 
idly the concrete is distributed, if the charging end is slow, the output is 
reduced. The big, wide, centrally located charging skip on the Smith- 
Chicago Paver does the business and makes possible the enormous output for 
which these machines are noted. On the one-bag size — the No. 509 — this skip 
is 5 ft. 6 in. wide — enough so that two barrows can be emptied at once. On 
the two-bag size — the No. 514 — the skip is 8 ft. in width — wide enough for 
three barrows to be emptied simultaneously. 

Check over some of the other features as well — Centrally 
located power plant. All the weight is equally distributed over the heavy 
substantial steel truck. Powerful forward and reverse traction niechanism. 
All levers banked in one place. Large wide wheels that track. Rear wheels 
attached to steering knuckles on axle. Distributing chutes up to 20 feet in 
length. These are equipped with tip-ups for intermediate discharge. 

Send for Smith-Chicago Paver Catalog No. 79-P for further information. 

THE T. L. SMITH COMPANY 

3116 Hadley Street MILWAUKEE, WIS. 

REPRESENTATIVES IN ALL LARGE CITIES 



Special Mixers Are Demanded 

For both Quality and Economy 
of Concrete Road Construction 

A moving mixing plant is necessary; one which can be 
charged quickly from ground level; one which dis- 
tributes the mixed concrete evenly and at any point 
of the road width; and one which reduces manual 
labor to the minimum. 

Tbe Austin Improved Cube Special Bead Mixer is self-prc- 
pelling and will travel anywhere on a road-grade. 

Tbe Austin Improved Cube Special Road Mixer is mechanically 
charging from ground level. 

Tbe Austin Improved Cube Special Road Mixer discharges, 
places and spreads the concrete mechanically. 

One Man directs all the mechanical operations — charging, 
mixing, placing and moving ahead. 

Perfect Mixing is scientific mixing — mixing by incorpo- 
ration under pressure — which is the mixing principle of 
The Austin Improved Cube Mixer. 

Write for Catalogue and Road Mixer Circular No. 20. 

Municipal Engineering & Contracting Co. 

Railway Exchange BIdg., Chicago 

Eastern Office : 30 Church Street, New York 





The Mixer that Proves Its Quality 
by Its Record 



How much you must charge up to depreciation 
and repairs are as important questions in determining 
the real cost of a mixer as the initial expense. 

How much of your labor cost is due to delays 
directly traceable to the mixer, is another important 
item to consider when comparing initial cost. 

It's the Koehring Quality Mixer that proves its 
dollar earning quality by its record of continuous ser- 
vice and low cost of maintenance. 



Catalogue 119- 
alogue gives details. 



-the most complete mixer cat- 



KOEHRING MACHINE CO. 

MILWAUKEE, WIS. 




Claims and Promises 



Facts and Guarantees 

When you make any investment you do so for the purpose 
of making money. The dollar invested in anything less valu- 
able than the BEST will cost more than the best later on^ 
because the results are not produced. 

Claims and Promises do not give results— they fall short at the pro- 
ducing end — they mean nothing to you. 

Facts and Guarantees make sure the profits — they are productive, 
they are a certainty. You need not accept mere promises when you buy the 
Koehring Mixer. The statement of thousands of users are Facts — the re- 
sults they obtain are a Guarantee to you. 

Then there is the Koehring Guarantee that the results with a Koehring 
Mixer will be greater dollar for dollar than would be possible in any other 
mixer. In its strength alone the Koehring is distinctive. And strength is 
an important item in machinery. But the Koehring goes beyond the mere 
argument of strength. It mixes faster and better, and faster and better 
are important elements in modern business. T ime counts on your work. 

With a Koehring you get guaranteed service — no delays to eat up your 
profits. 

Just write for the New Koehring Catalog No. 119. 

KOEHRING MACHINE CO. 

MILWAUKEE, WIS. 




Tlie"Milwaukee"StreetPaver 

The most improved paver on the market today. 
A paver that has demonstrated its efficiency in 
every conceivable way. 

A Few "Milwaukee" Points 

Easy one man control. 

All levers within the reach of the operator. 

Power steering device. 

Chain drive. 

High and wide traction wheels. 

Traction drive forward and reverse. 

Differential housed and running in oil. 

Distributing boom swinging at an angle of 

180° automatically discharges material at 

any point along boom. 

These are features bhat must be seen to be appre- 
ciated. The most compact and a stronger and more 
durable machine with the greatest efficiency. 

Our claims aie endorsed by many testimonial 
letters. 

Write us and we will prove it. 

We also manufacture the Wisconsin Low Charging 
Mixers and a full line of Milwaukee Standard 
Mixers. 

Ask for Folder "F" 

Milwaukee Concrete Mixer Co. 

Milwaukee, Wis. 




Chain Belt Paver 

"The Mixer with the Bulge" 

is positively operated 
by one man 

Built in accordance with the specifi- 
cations submitted by the National 
Road Builders' Conference held 
recently in Chicago. 

Machine is two-way traction -drive, 
can travel a mile an hour, on its own 
power. Can easily climb a 10% 
grade — has more than enough power 
and is built by a concern who have 
been manufacturing machinery con- 
tinuously for twenty-five years. 

CHAIN BELT COMPANY 

MILWAUKEE, WIS. 



"Most 




Least 
Fixing" 



Showing Pivoted End Charging Hopper 

Find Out More About It 

Little can be faid in this small space about 
the M-C RAIL-TRACK PAVER, but we do 
say this: " The paver has all the good 
features of all other pavers — and more." 

M-C Rail -Track Paver 

is speedy — strong — sturdy — easy to operate — handy — 
economical. Only one engineer is needed. Unexcelled Distribu- 
tors for wide or narrow streets and road work. Powerful Dif- 
ferential — Strong Brakes — 12 h. p. Gasoline Engine, or 10 h. p. 
Steam Engine with 12 h. p. Boiler. No need of horses in moving 
from job to job — no danger. Capacity— 11 cu. ft. of mixed con- 
crete per batch, or 16 cu. ft. of unmixed sand, stone and cement. 

We know the price will interest you. 

Marsh-Capron Mfg. Co. *»" %''H?£!ea?,^"'- 
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